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‘ THE NOOTAREIL” 

Corrugated Gummed S t ub File 

Patented Oct. 27, 1870. Dec. a, 18T0. 
Hov. 29, 1881. 


Job No, 


DIRECTIONS HOR FILING. 

Moisten the (Pimm d Stub, hu* put a rtrlp of Ofied 
Paper underneath, to prevent soaking the previous filing, 
put vour document in accurate position, ihen withdraw 
the Oiled Paper and proceed filing and wh. n finished, 
©lose the covers In order to give the last attachment 
time to dry u'.der a slight pressure. 
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Treasury Department 

. ^ OFFICE OF THE SECRETARY 

Washington, Hay 22,1900. 

DIVISION or 
Revenue Cutter Service. 


The Superintendent of Construction, 

United States Hint, 

Denver, Colorado. 

Sir: 

Referring to your letter of the 18th instant, addressed 
to the Supervising Architect, and referred to this Division, 
you are informed that one Rational Ensign, 41/4X8 feet, 
for use of your office, has been forwarded by today's mil 

to your address. 

You are requested to acknowledge the receipo ^of sane. 

Respectfully, 






DENVER MINT. 


Z 


V mtiaU m vpver riaht-hand 
comar nuuii be referred to 



Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 


Washington, May 23, 



Superintendent of Construction, 
New Mint Building, 

Denver, Colorado 


Sir:- 



I have to acknowledge the receipt of your letter of the 


17th instant, in which you call attention to the fact that 
the bead on the shaft of certain columns at the building in 
your charge has been broken, and in which you desire to know 
whether permission will be given to reduce the size of the 
columns in order to obtain the bead on the shaft, or to take 
the bead off from the shaft and cut it on the capitals. 

• 

Favorable consideration cannot be given to reducing the 
size of the columns. If, however, the contractor submits a 
proposal to cut the *bead on the capital so as to make the 
joint below the bead, without expense to the Government, it is 
probable that it will receive favorable consideration. 


Respectfully, 



/ 


J.G. 



Printed Heading* 


1 . 

Denver,Colo.,May 28th,1900* 

Lee Ullory,Esq., 

Superintendent of Construction, 

New Mint, Denver, Colo. 

Sir:- 

Replying to your favor May 26th, I have the honor to 
subnit for the consideration of the Departnent, the following 
proposition: 

I will cut bead on capital so as to make joint below the 
bead for all center columns found defective without cost to the 
United States. 

Very respectfully. 


(Signed) J.A.MeIntyre, 
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COLO: New Mint 





Treasury Department 

Office of THE SUPERVISING ARCHITECT 


I-r irnlyinc to thit Letter the 
initials in upper rig\t-hand 
comer must he ref erred to . 


comer mwt\ 


./ashington, June 5,19 00. 


( ;Hnclosure) 


The Superintendent of Construction, 
United States (New) Mint, 
Denver, Colorado. 


Sir 


Enclosed for your information find oopy of Depart¬ 
ment telegram this day addressed to Mr.John A.McIntyre, 
contractor for the erection of the building under your 
charge,based upon statements contained in your communi¬ 
cation of the 31st ultimo,and also oopy of a letter ad¬ 
dressed this day to the United Statee Fidelity and Guar¬ 
anty Company,sureties on the bond. 


You are informed that it is learned at this Office 
that all marble to be supplied in connection with this 
contract was,at the close of April,praotically oomplete 
and boxed ready for shipment from the yards of Bagiey & 
Son,Chicago,Illinois. 

Your statement,that you have at your own expense 
visited the Arkins quarry on the 27th ultimo is noted, 
and you are informed that if you will submit a voucher 
for your expenses in connection therewith in accordance 
with Seotion XXXVII,Printed Instructions to Superinten¬ 
dents,consideration will be given to reimbursing you 
therefor. 

You are now directed to revisit the quarry,upon 
receipt of this,and immediately thereafter to submit 
a report as to the conditions which you find as re¬ 
lated to the entire consignment of granite. Your ao- 
tual traveling and subsistence expenses,while in the 
performance of this duty will be paid from the appro¬ 
priation for the building. 


Re3peo t fully 






'Jn replying to this Letter the 
i initials in upper right-hand 
I corner must be referred to. 


\ 


( ISLE&RAS ) 


Treasury Department 

OFFICE OF THE SECRETARY 

Washington, June 



John A. Molntyre, 

Cooper Building, 

Denver, Colorado* 

lardy progress* under your contract Denver Klnt unsatisfactory* 
unbusinesslike and Trill not be toloratod. Decided measure* 
will bo taken by Department* 

( Signed ) H. A* Taylor, 

Assistant Secretary* 


Official business, 

Government rates. 

Charge Treasury* 

( Signed ) J. K. Taylor, 
Supervising Architect* 









In replying to this Letter the 
initials in upper right-hand 
comer must be referred to . 


Treasury Department 

OFFICE OF THE SECRET ARY* 

Washington, June 5,*900. 


( COPY) 


The U. 3. Fidelity & Guaranty Company, 
Baltimore, 

Maryland. 


Gentlemen: 

Referring to Department letter of September 
potb l&c-t and to previous communications of similar eno 
addressed So you as sureties on bond given by Hr.John A. 
Molntvre in connection with his contract for the founda- 
tion superstructure and roof ooverlng.eto. ,at the 
States Hint Building, Denver,Colorado,you are nor d 

n looking to completion of the work as 
^e-r^v date^remain^practfoally as then stated, vith the 
"exception that a larger portion of material has been de- 

1ivered* 

Enolosed find copy of Department telegram this 
day addressed to the contractor. 

A fair delivery of material has been made on 
. ■hut the force employed in setting same in 

the ground but the loro^ ^ ne<J0SSQry also that de- 

Plaoe i *> -• onoe of all gran it8 requisite to the 

livery be vad t br anoh of the vork. The conditions 

are 1 *favorable to hauling at this season of the year. 


Respectfully, 

(Signed) H. A. Taylor, 


WBIT* 


Assistant Secretary. 




















DENVER,COLO. 



Mint (new) 


Enclosure. 


In replying to tha letter the 
initial* in upper right-hand 
comer must be referred to . 


Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 


Washington, 


June 7, 



The Superintendent of construction. 

New Mint Building, 

Denver, Colorado. 


Sir 

& I enclose herewith, for your Information and the files of 

your office, a copy of Department letter of even date, accept¬ 
ing the proposition-forwarded in your letter of the 28th ultimo 
of to. J.A. McIntyre, the contractor for the superstructure,etc. 
of the building in your charge, to cut bead on capital,so as 
to mahe joint below the bead, for all center columns found de¬ 
fective, without additional cost to the Government, all as 
stated in the said letter of acceptance. 





DENVER,COLORADO: NSW MINT. 



In rrtying to this Utter the 
ifittiai a in U; j;er rioht-hand 
coiner must be referred to. 


« 


Treasury Department 

Office of the SUPERVISING ARCHITECT 

Washington, June 6, 1900. 


«jh.e Superintendent of construction. 
United States (new) Mint, 
Denver, Colorado. 


Sir: 

I am in receipt of your letter of the 10th ultimo 
relative to the fireproofing of the girders for the 
building under your charge,and in reply I have to ad 
vise you that the files of this office do not show 
that sketches for this work have ever been submitted 
for approval. I have therefore to request that you 
instruct the contractor accordingly and require him 

to forward same at once. 

Respectfully, 


R. 



VN 


IhJNVER COLO, Hew Mint 




In rtpli 

nitrate in upper right-hand 
C'jrner mutt oe referred to 



Treasury Department 

Office of the supervising ARCHiTtC 


Y/ashington, June 9, 



The Superintendent of Construction, 

New Mint Building 


Denver, Colorado. 


I have to acknowledge the receipt of your letter of the 
22d ultimo, and, under separate cover, sample of Red Diamond 
Portland cement, taken from the material delivered by the con¬ 
tractor for the building in your charge. 

Tests of the said sample show that the cement is satis¬ 


factory 


Respectfully, 






MINT. 



Treasury Department jffty - 

OFFICE OF THE SUPERVISING ARCHITECT 

Washington, June 13, 1900. 


1* j* fV m* Him 



Superintendent of Construction, 
New Mint Building, 

Denver, Colorado. 


Sir:- 


I have to acknowledge the receipt of your letter of the 
22nd ultimo, relative to certain galvanized iron flue linings 
included in the contract of Mr. J. A. McIntyre for the founda¬ 
tions, superstructure, etc., of the building in your charge. 

In preparing the final plans for heating and ventilating 
apparatus, it has been found advisable to modify certain portions 
of the original arrangement, and in order to simplify the same 
you are requested to obtain a proposal from the contractor for 
the omission of the galvanized iron flue referred to in your 
above mentioned letter, and of its terra cotta enclosure, and 
if such proposal is one which can be accepted, the flue in its 
modified form will be provided for under the contract for the 
heating apparatus. Please forward the proposal as soon as 
possible with your definite recommendation. 


Respectfully 



Supervising Architect. 




DENVER,COLO.,MINT BUILDING. 


JO 



Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 


In rinlying to this Letter the 
initials in upper right-hand 
comer must be referred to. 


Washington, June 15, 1900. 


Enclosure. 


Mr. Lee Tillery, 

Superintendent of Construction, 

Mint Building, Denver, Colorado. 

Sir:- 

I return herewith voucher, in duplicate, approved upon 

its face, drawn in your favor, in the sum of.$11.05, 

for expenses incurred by you in traveling from Denver to Arkins, 
Colorado, and return, under orders from this Department, for pre¬ 
sentation to the Disbursing Agent of the building in your charge, 
for payment from funds in his hands appropriated for 'Mint Build¬ 
ing, Denver, Colorado,* as per instructions this day given. 

Respectfully, 



-< 7 . T W 

Acting Chief Executive Officer 


P.D. 





pflJVER, COM. MINT. 

S.H. 


// 


Ireasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 


' tU\, tt&r tli* 
upper right-hand 
ft oa referred <o 


June 15,1900. 


Superintendent of Construction, 

U * S. Mint (New), 

Denver, Colorado. 

Sir: 

I have to direct that you will, on the last day of the present 
L» P^pure and mail a letter addressed to this office, giving 
briefly but explicitly tne following information: 

FIRST, The point of advancement of each branch of the work 
at June 30th, 1900; and. 


SECOND, A brief 
period between June 



psis of the work accomplished in the 
(date of last report) and June 30th, 


It should be noted that quantities are not desired, but the ' 
statement should he prepared in such manner as will convey readily 
the condition of the work, for use in connection with the prepara¬ 
tion of the annual report of the operations on buildings under the 
control of this office, under date of June 30th, 1900. 

Should the advancement since date of last photograph be such 
as to warrant securing new views you are directed to submit an es¬ 
timate of the cost of securing photographic views of the building 
Jn accordance with the spirit of Section VIII of printed "Instruc¬ 
ts to Superintendents'". in order that if so desired, proper De¬ 
partmental action may be taken authorizing you to incur a liability 
ior obtaining views of the building, each negative to have scratched 
the lower ~left hand corner, on the film side of the negative, the 
1900 and location of the building and date, which must be June 30th, 

Respectfully, 

Acting Supervising Architect. 








/ z 



Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 


S 


In to this letter the 

initials in upper right-hand 
comer must be referred to. 


Washington, June 16,1900. 


Enclose* 




Superintendent of Construction 


U.S.Mint (New), 


Denver, Colorado* 


Sir: 


Enclosed herewith find copy of Department letter this day addressed 
to hr.J.A.McIntyre, contractor for the erection of the building under 
}°ur charge, in relation to the prosecution of the work embraced in the 
contract referred to. 

The enclosure will explain itself, and you will note the inten¬ 
sion of the Department to send a representative to the building early in 
Ju iy next, and you are requested to keep full record as to the delivery 
0I ’materials, force employed, &c., for the information of the represen¬ 
tative when he arrives* 

You are also directed, in case the contractor attempts to place any 
Serial in place in the building not in accordance with a fair and just 
interpretation of the contract, to notify him in writing that he does so 
a t his own risk, and if he persists, after such notice, in so doing, to 
note the defective material so installed, to be brought to the atten¬ 
tion of the representative when he visits the building. 


Respectfully, 









HIM? (*>w). 


J 


In replying to this Letter the 
initials in upper riah t-hand 
corner must be referred to . 




« 



Treasury Department 

OFFICE OF THE SECRETARY 

Washington, .Tun# 16. 1 C X*0. 


yr.&hn A.'-oInt^re, 

Boom# 40MM Goober Building, 

Ttamr. Colorado* 

Sin 

Acknowled/^wnt i# h#r#by iaad« of your letter of th# 6th irmtant, 
^lidnlnsp: of th# treatment received by you from the orlntondmt 
of Qomtructian at the* G.SU&tot (now), TJemer. Colorado. In oorawoticn 
*ith your contract for 'h& omtion of th# bt il$tv;* 

The statement# m&$ by you have boon noted, and in royly, you are 
lifted that the Be^artaeat ha# wry reason to believe that the offi¬ 
cer naned i# not rocpiirin^ the of tuny work, nor the #ftj**>ly 

of any ftittrlid not fully provided for by She term# of the contract* 
then you submitted your 3 >re$»e**l for the aork indicated, end m 
& oo#|>tun## w&# Bade thereof, and you entered into a contract fcr Ito 
faithful and satisfactory collation thereof, it «a# fair to |>r##«ra# 

%t you had Ml knowledge of all the condition# kj* oaed tiw*reby and 
W perfected your arranfj#»#iit# to carry out t lw term# of the fwT#< }ncn t. 

ft ib parent, howeyer. that the prmmt condition of 

th» nor< I. ^awitlally <lu« to th» f«ct tiiat you «r« not the 

"‘iooaBary f oroe <,f w ,rtaoni thnt «»o l <rri i nffww«t» at tho q#«ny f“ r 
•htyawit of t'\o ,urt. onirie, lnoM|d«to.«kl unsatisfactory, and 
tint thht yo„ f^iod to tdojit j-roj-or businosaliko aothod*. 



c» 


Ltoh.1 A.MoIntyre, &c.,JlenTer, Oolorado. 2 , 


You are now directed, thurtforr, to ]>r. coed to secure ttw delivery 
of ell mutsoi coiuplcto, with the exception of granite for the up, or 
of the stain cornice, now rocoifing consideration as to changing 
imterial, to tdvmoo the work with greater dispatch. Should 
jai insist upon placing in the building ua# mtorial, vsliich in finish 

t 

end character 1$ not in reasonable co^lianct. with the terms of the a- 
fmmt t you L&st urxieratand that you do ac at your own risk. 


In this connection* you are infona&ri. that a representative of this 
Ityarteamt will visit Denver early in July to confer with the Superin¬ 
tendent of Construction and with you* to report the point of advancement 
Niched, and to determine whether you have supplied material* either in 
character or finish* in violation of the tome of the specifications 
and drawings. The representative referred to will bo required U. sub- 


ffiit a report in tritium* iono. upon its receipt* the Department wil.* <*ivo 
consideration thereto and base its action thereon* as to the adoption 
of surfi maBUras as say bo neos unary for the protection of the ftevura- 


NnV« inturoste. 

A copy of this letter has been forwarded to th© Superintendent oi 
instruction, with nocesBiiry instructions in lino with this oo&amUv 

Mon. 

( 

Assistant Secretary. 








* 

«* 

























j Col# 

Form 34. ) 

Ed. 1210 07 2,000.) 


Mint Building. 


ADVISING OP REMITTANCE OF FUNDS. 


/O 



Sir: 


treasury Ipepartment, 

Office of SUPERVISING ARCHITECTi 
Washington, D, C., Jurie 12 ,1900# 


Your estimate of funds required during the month of June, 1900, 
for the work under your charge, is received. I have to advise you that a 

remittance of $ io.000.oo m to James L. Bodges, 

Disbursing Agent, has been requested. 

Respectfully yours, 

Chief Executive Officer. ^7 

Mr. Lee Ullery, 

Superintendent V. S. Mint Building, 

Denver, 




Col. 








/J 


©tfice of CCuatortiaix 

U. s. (: 9y;t-House_and_Poji-0ffl cei 


PUEBLO, COL£L 





\ 


% 













DENVER, COLORADO: NEyr Mint. 



fn fv*>J$n‘ng iO this Letter th~ 
initials in upper right-band 
comer must be referred to. 


Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 




Washington, June 22,1900. 


The Superintendent of Construction, 
United States (new) Mint, 
Denver, Colorado. 

Sir: 


I am in receipt of your letter of the 16th instant 
and the copy of City Ordinance No.24,series of 1900,there¬ 
in referred to,^7hich v:ill be utilized in the preparation 
of the approach plans for the building under your charge. 

Respectfully, 


R. 








MINT (new) 

AUTHORITY FOR OPEN-MARKET PURCHASE. 

{AU letter § in reply tv official c omtnunicaliong mint refer to initial in upper riyht-Kund comer.) 


<J£msunj department. 


i*T 



OPFIOE OP THE SUPERVISING ARCHITECT, 


Washington, D. C., June 21, 1900* 

Superintendent of Construction, 

Mint Building (new), 

Denver, Colorado, 


sir: 

In view of the request and recommendation contained in your 
letter of the 16th instant and the public exigency requiring the 
immediate delivery of the articles and performance of the work you 

are hereby authorized to incur an expenditure not exceeding 
five dollars ($5,00) 

_ market at lowest prevailing rates, 

in securing in open maraeu r 


photographic views of work on the building, 


$5.00 . 


naUed to printed "Instructions to Superin- 
Your attention is calle P 

. n -i issue and oertify vouchers on account oi 
tendents," and you will iss 

+ Hprewith,payment to be made from the 
the above in accordance *n ild i ng ,Denver ,Co 10 . 
appropriation for Min* » youra , , , 

Respectfully y 


h 1— 1 X* ^ + n 




\ 


'“the western union telegraph company. 

_lyrADDODATPn -—- 


INCORPORATED 


KrUKH I tLF — 

CABLE SERVICE TO ALL THE WORLD. 



RECEIVED at 1114 to 1118 17th St., Denver, Colo. 


Standard Tima. 

J 




14 A Ht' So 56 Paid. Govt,. 


Washington T> C June 25-00 

Superintendent Ullery New Mint Denver, Sole. 

McIntyres representative requested favorable''considerat ion 

of propesiti-ron to furnish Platte 

Canon granite for cornice proposition 

in writing has not been 

received. Look it up, reply. 



J K Taylor, Supervising Architect 


820a.m. 




# 





















john a. McIntyre, 

general CONTRACTOR, 

jjOOJIS 402-404 COOPER BUILDING 
DENVER, COLO. 

Telephont 1238. 

OWNER AND OPERATOR 

ARKIns Granite Quarries. 

^enver Coloeado. June 26 1900. 

J'ee Ullery Supt. 

^• S. Mint (new) 

Denver Colorado. 

Sir. 

I have the honor to acknowledge receipt of your 
letter June 25th. authorizing change in jointing of ashlar for 
chimney and vent stacks by cutting the neck mould on the course 




below. 




john A. McIntyre. 

GENERAL CONTRACTOR , 

R 0OMS 402-404 COOPER BUILDING, 
DENVER, COLO. 

Telephone 1238. 

OWNER AND OPERATOR 

Ahkins Granite Quarries. 



Denver Colorado, June 26 1900, 


Lee Ulley Supt, 

D, S, Mint (new) 

# 

Denver Colorado, 

Sir, 

Acknowledging receipt of your letter June 16th. inst. 
requesting proposition for the omission of 6* x 1* hot air 
flue between columns No. 10 & 11 in the U. S. Mint (new) under my 
contract, I have the honor to ask of said omission is required 
through any fault or over sight of mine, and if so to advise you 
of my willingness to at once rectify said error in conformity 
with your directions. 


Very Respectfully. 





john A. McIntyre, 

GENERAL CONTRACTOR , 
oMS 402-404 COOPER BUILDING, 
DENVER. COLO. 

Telephone 1238. 

OWNER ANIJ OPERATOR 

^rkins Granite Quarries. 



Denver Colorado. June 26 1900. 


Lee Ullery Supt• 

4 

U. S, Mint"(new) 

4 

penver Colorado* 

Sir. 

Replying to your letter June 25 1900 asking for proposi¬ 
tion for substitution of Platte Canon p.ed Granite, for to p 
member of cornice for 0. S. Mint Building (new) under my contract 

4 

with the United States, I have the honor to say. 

I have as you are aware, at various times, carefully examined 
the color, texture anil formation Of the "Platte Canon" stone, and 
am convinced, that, owing to the boulder formation of the stone 
in this locality, and the many blocks required, (over 100 in 

number) it would cause great delay should I attempt to secure 

, that even then, the high character 

stone from this locality, and that evei , 

.P moinfained on the work would be sacri- 
of excellence heretofore mamta 

« stone, I being convinced the 

ficed by the acceptance of thls 3 ’ 

, to be encountered, would present 

great variety of color, cer . 

at variance with the present uniform 
an appearance greatly ai 

, ond i oan but feel that your personal 
appearance of the work, a 

ntv in question, is such as to bear me 
knowledge of the localit. 

out in my opinion i n 

T .„, eet hamony in the completed building, 

In order to secure P erie 

and to avoid the great delay arising 


from a further attempt to 




Arkins Granite Quarries. 

secure acceptable Colorado stone, I have wired the Supervising 
rchitect, asking if he would entertain a proposition for the 
use of eastern grey granite similar in color and texture to 
that now in use in the building, and should he be pleased to do 

so, I will at once submit through your office a proposition 
for such substitution. 


Very Respectfully 





DENVER. P.O. 


Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 


In reply inn to thit Lttltr the 
initials m upper right-hand 
earner must be referred to. 


Washington, July 3,1900* 


Superintendent of Construction, 


U*S.Mint (New), 


Denver, Colorado, 


Under date of the 23rd ultimo the Custodian of the U.S.Post-Office 
and Court-House building, at Denver, Colorado, submits a request from 
the Local Forecast Official, &c*, Weather Bureau service, for the erec¬ 
tion of a plastered partition in their office on the fifth floor (tower) 
of the building, and also the cutting of ventilators in the ceiling of 


each room* 


You are requested to give these features your attention, to prepare 
specifications for such work as may be necessary in connection therewith 
&hd to forward your report, with such suggestions or recommendations as 
the Government's interests would seem to demand, with an estimate of the 
probable cost involved, for further action* 


Respectfully, 



Denver,ColoJuly 5th,1900, 


Lee Ullery, Supt., 

U.S.Mint (ITew), 

Denver, Colorado. 


Sir 


Replying to your letter June 27th ,ulto, relating to omis¬ 
sion of hot air flue I have the honor to say,that inasmuch as most 
of the material required for this construction has been delivered 
and the lining itself cut and manufactured, I cannot see my way to a 

proposition contemplating any deduction from the contract price al¬ 
lowed for the said work. 

Regretting my inability to meet your wishes in this matter 

I am 


Very respectfully, 

J .A. Me Intyre, 

T. 


Denver,Colo.,July 9th,1900. 


Lee Ullery,Esq., 

Superintendent New Mint, 

Denver, Colorado. 



Replying to your letter July 6th,relating to hot air flue 
I would say, 

I have contracted for,and promised to pay for the work referred to, 
long before the Government decided to omit the same and I must there 
-fore decline to make any deduction for same• 

I will refer your letter with explanation to Hon.J.K.Taylor Super¬ 
vising Architect that he may be advised of my position in the mat¬ 
ter . 


Very respectful!^, 


z s~ 


* 


Division of SUitionerv ^Printinfr. a nd Blanks, 
Form 
(Ed. 7—6—'9 


Sir 


V _ ft, 

JUL 9 630 M^oT 


treasury department, 

:e of the secretary, 


Your reaiusihiUl ui 1 'yQG& d-C'i'nr ‘ztn.tio nerij 

has been received, and^tvyFbe. j ? 1 i |( 'i mil il hiiihVh V? T^nu sl 
borne in mind thafrdihe Public Fruiter requires two months* tmilTtiT ■— 
which to print paper and envelopes. 



grcasurij department, 



























2 . 


DENVER MINT (new) 



thi * Letter th* 

initials m uvverriaht-hand 


eorner 

Kie Superintendent of Construction 

TTArT 114 »J. _. * . . . 


Treasury Department 

Office OF THE SUPERVISING ARCHITECT 

/ / ^ » 

Washington, July 11,1900 


New Mint Puilding, 
Denver, Colorado, 


Sir 


I have to acknowledge the receipt of your letter of the 

35d ultiao, in which you refer to inquiry made in your two 

letters of May 34,1900 relative to openings 31 and 34 in the 
building in your charge. 

It has been the intention of this Office to have these 
openings included in the contract for the interior finish,also 
to move opening #21,at the same time,to a position which would 
not interfere with the flues as indicated on the drawings. 

As it is understood from your letter that the walls are 
advancea too far to permit of moving opening #31 without in¬ 
volving extra expense it has been decided to allow the work to 
proceed as now indicated on the drawings. 

It the walls are not completed to the top of the opening 
you are requested to obtain a proposal from the contractor to 
have them carried only to the channel girders,which should be 
done without expense to the Government; if .however, the openings 
are completed and covered ,the filling in of the upper part 
Will be included in the contract for the interior finish. 

You are requested to inform this Office at once as to 
whether these openings are at present completed or not" 

Respectfully,* 





Denver mint 



Enclosure. 


Treasury Department 

OfTiCE OF THE SUPERVISING ARCHITECT 


Washington, July IS 



10 v "* th, 

- he ^P«-lntondent of construction, 

New Mint Building, 

Denver, Colorado. 

Sir:- 

This Office i, ln „ oalpt „ a leUor „, tM Mh lmtant 

"• '• «» 1» f„ , M „„„ sto c te . 

°t the suuains in your ohn e ., Mtt , MM1 „ to 

o«t,l„ ratmal which he, n, ymM ^ 

are forwarded herewith. 

Please give the matter consideration and report your 
vievs to this Office at once.rtth your definite recommendation, 
returning, at the same time, the papers in question. 

Respectfully. 



PRINTED HEADING 



Supervising Architect, 

Washington, D.C. 


Denver,Colorado, 



July 9,1900. 


On March 27th,1900, I received from the Celadon Terra 
Cotta Co.,under their sub-contract for the roofing tile for use in 
the U.S.Mint New) four (4) Corner Finials of special design as call¬ 
ed for the by the plans and specification for said building. These 
finials were in my opinion,of perfect manufacture and material,and 
were v;ell within the requirements of your specifications,but in or¬ 
der to avoid delay at a subsequent date, my foreman (acting under 
my order) submitted the said finials to your Superintendent of Con¬ 
struction for his approval. 

On June 18,after the receipt of one additional finial,to 
replace one broken in transit,Mr.Ullery directed that I advise The 
Celadon Terra Cotta Co. as follows: 

" x x x x x corner finials furnished by you are not vit¬ 
rified as called for in the specifications,they being coated on the 
outside with what appears to be a coat of paint or similar material, 
whereas the color should be obtained by burning to vitrification, 
producing a uniform color and texture throughout; You will remedy 
this condition at once,either by removing or reburning the sane,as 
required in the case of hip rolls heretofore mentioned, x x x x" 

I have the honor to now lay before you the original letters 
this day received from the Celadon Terra Cotta Co. and the American 
Terra Cotta & Ceramic Co. relating to said finials. 

I feel at liberty to refer to you in this matter,and ask 
to be relieved from this situation if we are right,as I feel that we 
are. 


Just such continual differences are what has caused much of 
the delay heretofore existing on the work,and I feel thst such will 
continue to be the case. 


am 


Trusting for your approval of the materials in question, I 

Very respectfully, 


J.A.MCINTYRE. 


PR I ITT ED HEADING 


ZCj 




Dear Sir:- 


Chicago,Ill.,July 


Building, 

Denver, Colorado. 


6,1900. 


■7e have asked our Denver agents,the Golden Pressed Brick 
and Pi re Brick Co., to remove the loo pieces of Hip Roll, which were 
considered by the Superintendent of the U.S.Mint Building as being 
too soft for use. On May 26th we shipped from our Ottawa factory 
an additional loo pieces of Hip Roll to replace the ones which were 
not up to the requirements of the Department. 

In answer to your comment upon the Corner Finials fur¬ 
nished, we will call your attention to the enclosed letter from the 
manufacturers of this material. V/e have not made terra cotta at 
our factory for some time,having turned our attention entirely to 
the manufacture of roofing tile,and in order that we might give you 
very high grade and satisfactory material we had the Corner Finials 
made by the American Terra Cotta Sc Ceramic Co of this city,who are 
one of the highest grade terra cotta manufacturers in the country. 
You will notice that the body of all kinds of terra cotta ware is 
composed of various kinds and qualities of clay. This is done to 
make a strong and firm body,one that will be durable and retain its 
shape,and in order to get the color it is necessary to serai-glaze 
the outer surface. This is done not only by this Company, but by 
every other terra cotta manufacturer in the United States,and no' 
term cotta ware is furnished,either to the Government or any body 
else,which has not been treated in the sane way. The process is 
practical and we trust you will find the material satisfactory for 
your use,with the .assurance from the manufacturers that it is as 
good as the best. 


Yours truly 


Celadon Roofing Tile Co., 
E.J.Hess, 

Ass*t Sec^ Sc Treas. 


Die .EJH-0 
enc. 



PRINTED HEADING. 


y 


Celadon 


Roofing Tile Companv, 
Marquette Building, 


Genjfclemen: - 


Chicago, 


Chicago. 


June 27th,1900. 


tra|t from^your^lett er fm? 01 the ; 37th instant containing ex- 

fini.Us furnished by'us were'nft n vitrif?BH raC s° r ’ Sl:atin f that the 
outside with what hi * vitrified and were coated on the 

recSgnfzed among o^y woriers S th^ n ^ I 1 W ° Ul<i f ly that U ls wel1 

piece of clav w^^ lar G e Piece of vitrified 
straight line."' b proauced with anything at all like a 

a carefully^ixed^od^havin^ 003 ** 1S absolutel y necessary to use 
clay to hild it up Th?s is 6 done r i°r r i r° P ° rti0n of fire 

Government 'of^like character? 1 " ° Ur h,lvi " G ^rnishermterial^SRhe 

lnrnl ” c ln -* k,ns • ■**» ak. 

".'=iL“;.r£s ?tr,:x,* 6 ”'•«” 

d^ced anywhere. Of this we are confident. 


ones be pro- 


Very respectfully, 


TilE AMERICA1T TERRA COTTA COMPANY 
H.B.PROSSER 


SECRETARY. 




rorm a 2 
gd. 12-29-91 —d 



DENVER,COL. U.S.Mlnt Bldf;. 



treasury Sqiavtmcilt, 


Ofpioe of THE SUPERVISING ARCHITECT, 

July 13, 1900, 

Washington, D. C., 


Mr. Lee Uller y* 


Supt. JJ. 8. MUTT , 


Denver, Col* 


Sir: 


I have to acknowledge the receipt of your “Estimate of Funds ” required 


for the work on the building under your superintendence during the month 
of July, 1900, and to advise you that, as it appears the remittance 

of funds heretofore made to the Disbursing Agent on account of the appro¬ 
priation for the building is sufficient to meet all vouchers issued or to be 
issued for expenditures on account of the work on the building, to and 
including the last day of the current month, no further remittance will be 
made to him at present. 



Respectfully, yours, 







3i 




















3 % 


DENVER MINT. 



\ replytnff to this letter the 
initials in uprter riuht-hnnd 
comer muri oe rej erred to. 


Office of the SUPERVISING ARCHITECT 


Treasury Department 


Washington, July 14, 



c<j& 


n upper riuht-hand 
lust oe reJ erred to. 


J. 


Superintendent of Construction, 


New Mint Building, 


Denver, Colorado. 


Sir:- 


I have to acknowledge the receipt of your letter of the 
9th instant, enclosing proposal for omission of certain gal¬ 
vanized iron flue lining and terra cotta enclosure for the 
same in the building in your charge. 

Inasmuch as no deduction will be allowed for such 
omission, you are directed to instruct the contractor to 
place the flue and enclosure referred to, in accordance with 
his original contract. 


Respectfully 



7 .0 A. MCINTYRE, 

0ERAL CONTRACTOR, 

<4 02-4O4 COOPER BUILDING, ^ 
^ DENVER. COLO. 

Telephone 1238. 


A 


0 tfNKH AND OPNRATOH 

Ulus Granite Quarries. 


1 


mm 



Denver Colorado. July 18 1900. 


Lee Ullery Esq, 

» m 

Supt • Construction* 

United, States Mint ( New) 

Dear Sir* 

I was this morning notified by the Union Pacific 

4 

Railway that C. & A* Car 15887, containing marble from F* P. 

4 

Bagley & Co* Chicago, and consigned to me, would be received in 

4 

the ^enver yards July 19th* 

Presuming that this car contained the remainder of the shipment 
for the penver Mint I prepared to have same placed on the site 

4 

without delay and informed you of its arrival* 

e * • 4 ' * 

Mr. L* P. Woodbury of Bagley & Co* has called upon me this P* M. 
and informs me that said car contains no marble for the mint but 
is loaded solely with Capitol marble, and that the marble requird 
for the completion of the Mint will not be shipped from Chicago 

4 

until the latter part of next week. 

Sincerely regretting this delay, which I am assured is occasioned 


/ 

Verv Respectfully. 


by labor troubles I am 








/ii r*pbj\ng to thi» Letter the 
iniii'iU in upper rigkt-hand 
comer must ot referred to. 


Enclosure. 


‘Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 

Washington, July 20,1900. 


Superintendent of Construction, 

U. S. Mint (new), 

Denver, Colorado. 

Sir: 

For your information find copy of Department letter of the 
18th instant, addressed to Mr. John A. McIntyre, contractor for the 
erection of the superstructure of the building under your charge, 
in relation to progress of work. 

Respectfully, 







Treasury Department 

OFFICE OF THE SECRETARY 


hi replying to this Letter the 
initials in upper right-hand 
comer must he referred to . 


Washington, 


July 18, ISO' . 


a, 

40si Cooper Building, 

JXmver, Colorado. 

Sir* 

letter of the 85th ultimo to hereby acknowledged« 

In relation to the progreea of work under contract with you 
for the *mtbn of the U. s. tfint building, Denver, Colorado, 

Tho etateroente made ere duly noted, and you arc Informed 
that this Deiparttaent has every ronoon to believe that tj*e 
Superintendent of Conatruction, who 1» unler bond to faithful¬ 
ly guard the Interest# of the Swemwjt, haw not demanded from 
you the performance of any work not clearly provided for In 
the agreement* 

The delay* which hare been encountered ere such a* 
could Sieve been controlled and removed had you exercised proper 
twaineeeltke method*, the adoption of which should have been 
prompted by a due consideration of the interests of your 
bontmm* 

the main question now. It la understood, looking to 
the completion of the work at no remote day, la one will eh af¬ 
fect* the faster la 1 to be ueed In the main cornice of the 
bunding* 

There la no record of any express statement from you 


A.Meintyrw. anwir.s 


irUjP 8# 


*** t*»»* *r* i» n* ^ * f r rw y* 

..ueut^y AiovM of lU^maiona rwiul*m\ by the drying® 

M e r, A nt««, btit ini lotion hmm bten ^ivon to tht 

Office Of the 3t«p«rVl»UlS 'rehiteot. 

t0 “ WMl * WW * , * M **** the eentraet cemot be nediflad 
**—•* ** *** ^ •* «» t*« entreating jwrtiee, Rnd 
aJw«54 you ‘i*»i*e that *owpit<l«r*u<M» be gluon to the eubatltu- 
tion of earn emnlt* other then that froat the Artsin# {.wu^y 
fo^ UM U tho eomtee. you ahould euteolt such repeat In 
writIn®, with the ful's under* tending that no WjOM* aJs«H 

'** ,wu * i:u * ? ***** tho neremnent In the event of consent feeing 

given, 

*&** ' k * m 3#***«* resenting yt>», lately 
«t tho ! fftoe of the at«orvl*ln 0 Architect of this S«,*rtaont. 

end tntlsmtod that onq«ts-|»» were being Hade with tiie vie* of 
!«Vilt, *. lj\" h Ion fn-'Pi you, which, hpoeven, ot thla 

U».to into net been pneaented. 

Under «- te of the «th ultimo. In • teles*** (wSrtneeeea 
to the ,-hhtervlclftf: ftMbltm of thla Sepnrtsaent, you stated 
that you would f.wko lur«ptent shewing to 5e^ert«ent “by >v#*- 
nenel j-eju-eoentcUve an to ••?««« eenditlen and future 
?'rcgr»** of vdRl #ftnU*a«i’* 

ahwrUy tc th* recti** of ««i* 

»w Cii«rl»* KuHttU ctU#4 «i the Office *f *Jxa 
Arelilteet. Mr. SawtaeU at the tine, and aubeejuent to the 
s*ntt your for tim rcrb # btt i:et <>4 «mi your 



r . J aim A. ::c 1 ntyre, Denver, c olorado, 


rage 3 


eounnal, duly authorised to treat for you* He requested 
that consideration be given to the substitution of acme other 
gmnite than that from Arklns 'uarry in the cornice, and al¬ 
leged that it could be secured without difficulty end with 
Ale patch and assured the Su*>erviaing Architect that if such 


permission was granted the building would be under roof within 


ninety Anjst thereafter. Mr, K&rtsrell concluded with the 


assurance that. he would return to Denver and secure from you 
a proposition in writing presenting tho matter to the Depart- 
rvmt for consideration, acevrapaniod by a request for favorable 
action, and you are Informed tlmt the Department is prepared 
to give euch proportion duo consideration provided that the 
sane is presented without further delay. 

In this connection also It Is proper to state that 
hr* Hartnell, during hi a vinit referred to, spoke to the 
Supervising Arc5iiteot in the high©at terms of the Super¬ 
intendent of Construction at the building, and alleged that 
he hud been impartial and reasonable In interpreting the re¬ 
quirements of the contract, and had given advice concerning 
the work which had been of value to the contractor end the 
other interests Involved in this matter. 


You are now requested to give this matter your im¬ 
mediate attention. In order that tl» work can be completed 
without further vexatious delay, 

p.cs pec t fully, 

(JUua I 4bt£> 


T. 





Asaistant^necretary. 

h if/, f 






V* 


JBJIVER 


mint. 





ft. rei>lyi*4 <<> 1*"/? tt 5 

1 iiX« f‘ u PV cr rt y llt ' h S r } d 

corner muat b» refen cd to. 


Treasury Department 

Office of the SUPERVISING ARCHiic.cr 

Washington, July 23, 1900. 



The Superintendent of Construction, 

New Mint Building, 

Denver, Colorado. 

Sir:- 

I have to acknowledge the receipt of your letter of the 
16th instant, and, under separate cover, samples of tile and 
finial referred to therein, and in which you recommend that 
the contractor be informed that, "While the finials are not 
vitrified as required by the specifications x x x x the 
finials furnished may be used, provided he furnishes the 
manufacturers* guaranty that the coating on them is durable 
and the present color is permanent". 

This office will favorably consider a proposition of 
this character, when submitted by the contractor with a definite 
proposal to substitute the finials now under consideration, 
accompanied by a guarantee from the manufacturer such as out¬ 
lined by you, with the further guarantee that should any de¬ 
fects develop during the next five years in the material or 
coloring matter thereon, they will remove and replace it with 
satisfactory material without expense to the Government. 



J.G. 


/ 





H. 


* 





In 


onto mutt be rejerrcd to 


Treasury Department 

office of the SUPERVISING ARCHITECT 

Washington, July 24,1900. 



Superintendent of Construction, 

Denver Colorado. 

Sir:- 


letter of the 10th instant was duly recei-ed =. ■. 

specification for partita * 7 celved »enclosing 

the t etc.,in the Weather Bureau Office in 

** tower of the Court House and Post Office build* • 

the work being estimated to cost four h d ^ 

The specification is appro d d ° UarS ($400 * 00 >* 

PP oved and you are authorized tn * 
competitive bids for the „ a „, norized to take 

lor the performance of the - 

,h * ««. b„u« w , w ;; 1 “ <i «» 

acceptance. commendation as to 

Respectfully, 


^Acting Sup 


ng Arc 





VBR,0 olO{ Hew 




Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 





July 24,1900. 


The Superintendent of Construction 


United States (New) liint^ 
Denver, Colorado. 


Sir: 


I am in receipt of your letter of the 17th instant 
relative the flue lining passing between certain beans 
in the building under your charge,and in reply I have to 
advise you that said flue should be oonstruoted accord¬ 
ing to the drswings,making the necessary constriction in 
same to pass beams without cutting flanges thereof* 


Respectfully, 








f ioB N a. MCINTYRE, 

nCUCDkl CONTRACTOR, 


! general CONTRACTOR, 

,402-404 COOPEH BUILDING, 
fr DENVER. COLO. 

Telephone 1238. 

OWNER AND OPERATOR 

glN s granite Quarries. 



Denver Colorado. July 30 1900 


Lee Ullery Superintendant• 

United States Mint ( New) 


City. 


Sir. 


I have the honor to acknowledged receipt of your letter 

« t 

July 27th. inst. relating to hot air flue between columns 10 & ll 

a 

under my contract for the Foundation &C. 

I infer from your letter that I am to proceed with putting in 
said air flue, reducing the size of same to accomodate itself 
to the space left between said columns by the iron construction 

s 

people. 

I have the honor therefor to advice that I shall so perform the 
work at once. 






DENVER MINT (new) 




Enclosure. 


Treasury Department 

office OF THE SUPERVISING ARCHITECT 




Washington, August 


The Superintendent of construction, 

New Mint Building, 

Denver, Colorado. 


Sir 


I enclose herewith, for your information and the files of 
your office, a copy of Department letter of even date,author¬ 
izing Mr. John A. McIntyre to substitute Maine grey granite , 
from Davidson Bros, quarry, in lieu of the stone now being 
used under his contract for the foundation,superstructure and 
roof covering of the building in your charge, for the top 
member of the cornice,and accepting his proposition to mahe the 
said substitution without additional cost to the Government. 

A sample of the approved stone from the Davidson Bros, 
quarry is forwarded you herewith, under separate cover,for the 
files of your office and your guidance in accepting the material. 


Respectfully, 



ect. 




( r .ew) 

' e ' <>H m re $y to Widal communications must refer to initial in upper right-hand comer.) 


% kzvlsmci & gepartnumt 


©fficje ot* the u # IP00, 


W&ZtBhiTiQtQlX, QT n 

itr. John A. McIntyre, 

Oooper Building;, 

Denver, Colorado* 

Sir 

Your proposition, dated the 18th ultimo, addressed to 

the Supervising Architect of this Department ,is hereby accepted 
to Buustitute Maine grey granite, from Davidson Bros. Quarry, 

for the top member of the cornice of the new Mint Building at 
Denver, Colorado, in lieu of the etor.o being used in the build¬ 
ing, without additional cost to the Government under your con¬ 
tract for the foundation, superstructure and roof covering,f|Er 
which your original proposal was accepted March 29.1898, this 
action being taken in view of the difficulty in obtaining 

a 

stone of the proper sis© for this member of the oaaanic© from 
the quarry furnishing the stone approved for use in the work. 

It is understood and agreed that this substitution ip not 
to affect the time for the completion of the work as required 
by tho terms of your contract;that the sane is without preju¬ 
dice to any and all rights of t:ie United states thereunder;and 
without prejudice, also, to any and all rights of the United 
* States against the sureties on the bond executed for the faith- 
*ful fulfillment of the contract. 

Sh A sample of the approved granite from the quarry of David¬ 
son Bros.,has been forwarded to the superintendent of the build 

A ^ -—■■ •*—-—■—- 


John a. Mein tyro, Pa^e s. 


the files of hie office and hie .guidance in accepting 
t ie Material for this portion of the work . 

*1 ^ e promptly acknowledge the receipt of this letter* 
a c0 ' ) y ^/hich will ho forwarded to the superintendent. 

Respectfully, 


J.Q. P. 


Secretary. 


J.3.3. 



B 



Inreplying to thit Letter the 
initialt in upper right-hand 
corner mujf be referred to. 

Enclosure. 


4 o 

Treasury Department 

Office of THE SUPERVISING ARCHITECT 

Washington, August 3, 1900. 


Superintendent of Construction, 

U. S. Mint (New), 

Denver, Colorado. 

Sir: 

Referring to previous correspondence and to all the circum¬ 
stances attending the prosecution of work under a contract with John 
A. McIntyre and Company, for the erection of the superstructure, 
including roof and covering, of the building under your charge, find 
now enclosed copy of report dated the 23rd ultimo, submitted by Mr. 

A. A. Packard, Inspector of Public Buildings, as the result of an 
examination made by him of the work. 

The report is enclosed for your information and guidance and your 
attention is especially called to the statement made to the Inspector 
ty the contractors thatth§r would immediately increase the force of 
cutters at the yard and that every effort would be made to expedite 
the prosecution and secure early completion of the work. 

The matter of terra cotta floor arches has, it is believed, 

^ready received your consideration and it is understood that you have 
formed the contractors that building of the arches was at their own 
risk and that they would be held to strict responsibility as to the 
^sgrity and good character of the work. In this connection your 
Mention is called to page D of the specification forming part of the 
c °tttract, providing for tests of arches at the expense of the contrac¬ 
ts and you are requested to outline a method for such tests an<i to 


DENVER, COLO. NEW MINT. Superintendent of Construction. 


Page 2. 


submit to this office for approval, conveying definite information 
as to when the tests can be made. 

You have been informed as to the action of the Department in 
assenting to a modification of the contract by permitting the use of 
!!ev; England granite in lieu of Platte canon in crown member of main 
cornice and you are requested to ascertain from the contractors as to 
the probable date when complete delivery will be made thereof and also 
as to whether the same will be delivered cut lewised and ready for 
setting. 

This office recognizes the services rendered by you, and in the 
event that no vital interests are involved, you are requested to take 
such steps as may be necessary looking to the securing of the conple- 
tion of the work at the earliest date. 

Respectfully, 


S 

Supervising Architect. 


y 




II. S. MIHT,( aM ) 

DSNVSB.COLO. 

^^^xxxrxxxxxxx IH3KECT0H OF 

PUBLIC 3UILDI1KJS 
Deavery Colo. July 23,1900 

Su;ervialng Architect, 

Washington ,D?C. 

Sir;- 


In aooordanoQ with instructions in ^apartment Latter 
8-July 12,19oo, I visited and inspected the new Mint Building in 

i 

Reaver , Colo., ana enquired into the conditions relative to the 
wori performed, under a contract with J.A.McIntyre & Co., of 

Denver, for the erection of the superstructure, steel, stone and 
roof covering. 

At the time^of my visit July 19th-^rd^ipl^te d° a* d 
in course of erection uo follows: In the basement all sewer work 
is complete except an outside manhole; all walls and partitions 


partically finished - except area walls and walls for coal 

$ 

vault and the fire proofing around some of the columns. 

On the first floor all of the terra cotta floor arches and 

the "brick floor arches are in place and most of the terra cotta 

partitions are up to the height of the mezzanine floor. On th« 

second floor, the central portion of tie terra cotta floor arches 

1 * in place; all of the heating and ventilating duct 3 are in 
* » 

in place to be put in; all of the structural steel in the building 
Proper i 3 in place, except a few beams for the attic floo** which 
osanot be put in until the wall is finished. All of th e ~ < eel 
•'Ork for the roof is on the ground and work on it 


3 section will 



2- 


^ttam^nced at the eariiest possible moment, which ought not 
to he later than Sept. 10,1900. All of the tile roofing material 
in on the ground and nearly all of the hip rolls and f inials and 
there should he no delay in placing this material when tte 3 teel 
v/Oilc 13 ready for it. The balance of the terra cotta floor arches 

and partitions ha3 not been delivered yet but I understand it oan 

« 

be delivered at the building on short notice. There are still 
some 18 pieces of marble lacking, mostly oap 3 , and arches which 
are short on account of defects in some material already delivered. 
These pieoes of marble are promised in two weeks. 

The granite stone work has progressed as follows: All 
of the rk on the East end is completed, up to the zxojqi top or 
crovn mould course, v/hich I understand is to be procured from the 
East. On the north side the corners are up to the top, or crown 
mould course and the central portion up to Just above the spring 
line of the second floor a relies. Some of the stone is readfr 
for the work but waiting for the marble arches which have been 
promised in two weeks. On the west side the corners are complete 
up to orown mould course and the remaining portion up to the 
second story arches. On the south side the corners are on up 
to the orown mould course, and about ons-half of the central 
portion ready for the cornice proper, and the other half about 
two courses below. There are still about eighty-five pieces of 
atone lacking for the building proper- not including the top 
orovm course to come from the East - or the 3tone for chimney*, 
oojing and retaining wall and most of the material for tfete 



eighty five pieces hs "been quarried end is waiting to be 
at the yards and cut and with the present force of ~' en vrorL 
at the yord 3 ,-(sixty two,- at the time of my visit) it will 
probably take from six weeks to two months to finish and set all 

t 

of thi 3 work* prom the material I saw on hand, I think mo.e 
men oould be worked at the cutting to advantage — but after 
having a conference with the contractor, I find that he is having 
considerable difficulty in getting men, - on account of labor 
difficulties - but he had a settlement of one of his difficulties 
at the time of my visit, and he informed me he would put on mere 
men if he could get them and work them to advantage. 

As I understand the material for the orown mould course 


is to come from the East and also to be cut in the East, I see 
no reason why there should be any more delay in regard to 
furnishing and setting the balance of the stone. I did not visit 
■the quarry from which the present stone is being furnished f - 
j unde r 3 ta«i, both from the Supterintendent of Construction 
jnr’ Contractor, thsfc enough for finishing the job has been opened 
.bout which there will be no question as to its meeting 

with the requirements of the specifications. 

In regard to the quality of the work and material 

. t 4££rtd state that it is an unusually good job of 
* U ppli ed “ 1 

all respects, both as to materials supplied and workmanship 

work in 

, T h e only thing I cw«3rd find fault with i3 the terra 

perfonnoa. 


cotta floor arches - some of the portions which h ve been put in 
appear very soft and in had condition generally - #1 ether this 
is from exposure to the weather or from faulty manufacture - 
I aa unable to determine, although it appears to me there i3 a 
little of both • These floors of course should not he put in 
until they can he protected from the weather - the contractor 
did 30, however, at his own risk. I would recommend thatall of 
these floor arches he gone over thoroughly and such as show any 
defect at all be taken out and replaced by new sound material 
and that this work end the remaining floor work shall not he done 

4 

until the building i3 under cover. The terra ootta work in the 
tile partitions seems to he of better duality of material and 
such as are in place all right. 

The granite work is of excellent quality and harmonious 
color and the cutting and carving i3 as near perfect as oai he 
obtained and aside from the delays, X think the SupOrintendent 
of Construction is obtaining work and material in even more thai 
fair harmony with the terms of the contract. As to whether the 
methods adopted by him are such as may be reasonably expected of 
one chained with responsibility of properly protecting the 
Government’s interests in securing the performance of work under 
oontraot - I will state that after a careful examination and 

t* 

4 

conference with him in regard to several matters, my inpression 
sad thoughtful opinion is that in so.we in3tcnces he has possibly 
drawn the lino too fine and has interpreted the specifications too 


-5- 


Xx -orally aid not qiiite in the 3pirit in vfcidh I ifcfsr they are 

4 

to bo taken and in harmony .dth good oaaaeroial usage. I will 
al3o add that I think he hag been thorou^ily conscientious and 
j honesw in all his decisions and hag endeavored to the b-st of his 
ability to protect the Government f a interests in all respects. 

^ » I think he has been broader with hio interpretation of 

j a^peoificationo and I tried to impress him with the fact that X 

| did not thil * t3ae Government required literal technical interpret¬ 
ation of aLl specifications - but more the qpirit of good work. 

X do not think there will be any more trouble or delay on thi 3 
account - and my only recommendation is that the interpretation of 
specification and drawings be not too technical or literal bdt 
a nore liberal spirit in harmony with good commercial usage by 
employed. 

I spent considerable time in enquiring into tad investigat¬ 
ing the conditions relative to the cause of delay and trouble in 
connection with this contract and I ha* obtained information from 
several reliable disinterested parties which may bo of use to 
the department >/h^3i die fin'd settlement is made with JSz* Xn^ypo 

Respec tfully f 


i 



PRINTED HEADING. 




Chicago, Ill.,August 7th,1900. 


Mr. J. A. Me Intyre, 

402 Coopor Building, Denver, Colorado. 

Dear Sir:- 

Replying to your favor of the 27th ult. we enclose to you 
a copy of letter this day received from the American Terra Cotta Co. 
who made for us the corner block finials for the U.S.IIint building. 
Inasmuch as this Company is not a party in any way to your contract, 
we wish to repeat what they say,assuming on behalf ol our company 
their guaranty as follows: 

\7e will fully guarantee that the surface coating of the cor 
ner block finials furnished by us for the U.S.Mint building are slip¬ 
ped coatings burned into the ware,and are absolutely durable;that the 
color is permanent and that should these pieces show any defects with 
in the next five (5) years in the material cr coloring matter,we will 
remove and replace these finials with such as shall be satisfactory 

without expense to the Government. 

Yours very respectfully. 

Celadon Roofing Tile Company 

Henry S.Harris, 

Vice-President 




Denver,Colb.,August 13th,1900. 


lee Ullery^sq., 

Supt.Construction U.S.Mint building, 
Denver, Colorado. 


Sir 


I have the honor to acknowledge the receipt ox your letter 
August 6th, 1900,relating to date of delivery of Maine granite for 
use in‘U.S.Mint building, and I have the honor to advise you tha. 

..sontnastons Kr »». **• *>» "** W *"’* 

within tint, days m. «M. d.t.,»„ -111 th.n.aft.n P™»«- 


ly. 


Very respectfully, 

J .A.Me Intyre 


T. 






Derive r, C ol o. Augu s t 13 th,190 0• 


l 


Lee Dllery,Esq*, 

Superintendent of Construction, 
U.S.Mint (New), 

Sir: - 


I have the honor to enclose for your acceptance the guaran 
tee of the Celadon Terra Cotta Company as to color and quality of the 
finials called for in your letter of late date* Trusting that this 
will be satisfactory and meet the approval of the Supervising Archi¬ 
tect, I am 


Very respectfully, 

J.A.McIntyre 

T. 





HH- 

Headquarters Department of the Colorado, 

Office of the Chief Quartermaster. 

Denver, Colorado, August 13,1900, 

Superintendent of Construction, 

I 

IT, s,Mint Building, 

Denver,Colorado, 

* ~ , 

Dear* Sir! 

/ There has arrived at the Burlington Freight Depot,this city 

one case stationery- 140 lbs,for you.consigned to the care of this 
office on Government bill of lading 263,Washington to Denver,Aug.1, 
1900. Flease advise this office at your early convenience where you 
wish this box delivered,and oblige. 



Major and Quartermast er,U.S.A,, 
Chief Quartermaster, 



jjTgR.OOlOt 


Hew Mint* 



In replying to this L&tler tht 
initirilM in upper right-hand 
comer mutt be rtfi rrtd to. 


r.c.a. 
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Treasury Department 

Office OF THE SUPERVISING ARCHITECT 

Washington, Aug. 15, 1900. 



liie Superintendent of construction, 
United States (Hew) Hint, 
Denver, Colorado* 


Sir: 

In reply to your letter of August 9th,requesting in¬ 
formation regarding the construction of certain portions 
of terra-cotta partitions in the first story of the build¬ 
ing under your oharge,I have to say that as shown by draw¬ 
ings of present contract this work will not fit interior 
finish, therefore,this Office will entertain a proposition 
from the contractor to build a 6 inch terra-cotta wall 
from the 12 inch "I^to the ceiling between columns 22 
and 27 omitting the unsupported terra-ootta and the ad¬ 
ditional thickness,and also omitting the terra-ootta over 
opening between columns 21 and 2S,and as an offset to this 
omission to remove the two 12 inoh channels between columns 
21 an a 28: This to be done without extra charge to the 

Government* 

Such structural work as is necessitated by the interior 
finish will be provided for in the interior finish oontraot* 

Respectfully, 




DENVER,COLO,.MINT BUILDING. 


Ed. 12-29 


form 3*, \ 

-•94 -2,000. J 
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treasury Seyartment, 

Office op THE SUPERVISING ARCHITECT, 

Washington, I). C., August 15, 1900. 


Mr. Lee Ullery, 

snpt. tj. 8. Mint Building, 

0 . Denver, Colorado. 

Sir: 

I have to acknowledge the receipt of your “Estimate of Funds ” required 
for the work on the building under your superintendence during August, 
1900, l , and to advise you that, as it appears the remittance 

of funds heretofore made to the Disbursing Agent on account of the appro¬ 
priation for the building is sufficient to meet all vouch ers issued or to be 
issued' for expenditures on account of the work on the building, to and 
including the last day of the current month, no further remittance will be 

made to him at present. 

Respectfully, yours, 

^ sZ. c a M 




Chief Executive Officer. 




DENVER. MINT (new) 




Treasury Department 

Office of the SUPERVISING ARCHITECT 


In replying to this Letter the 
initials inuvver riah t-hand 
comer must he referred to. 


Washington, August 18, 1900. 


ENCLOSE. 



Your letter of the 14th instant is received, enclosing camnuni- 
cation addressed to you the preceding day by Mr. J. A. McIntyre, 
contractor for the erection of the building in your charge, in re¬ 
lation to shipment of Maine granite and substitution of same for 
stone provided for in the contract with him. 

Enclosed find copy of Department letter of this day addressed 
to the contractor named, and you are now requested to make record 
thereof, in order that the information may be available when com¬ 
plying with Section 40 of printed "Instructions to Superintendents," 
in connection with final settlement, as related to the infliction 
of the penalty. 


Respectfully 





HINT (n 0 »). 



In replying to this Letter the 

^initials in upper right-hand 
corner must be referred to. 


Treasury Department 

OFFICE OF THE SECRETARY 

Washington, August 18 , im 


Hr, John k. Uclntyre, 

Bi om 402 Cooper Building* 

Denver, Col. 


Sir: 


“,r:r,:=rr— 

•• zzz 

on too prooodiwi ‘ of thB koine »6«« *” <•* 

** Cln contrast ** »■>» <« «—“» 

building, as provided - ^ s# Mlnt (new), Denver, 

8uperst.mo.ure. u not0d , that you have boon lnforas^ 

Col. The statement ®ad , U 1 bo reedy for *U~* 

by your sub-contract thoroaftur folio.. 

within S ixto«« (16) 6«y. ^ 

Pr0BFtly * ttention Is specially colled to the second paragraph of 
your attent.1 ■ ln * loh it is understood ^ 

Dopartmont letter ^ ^ not aff0 ct the time for the co*- 

ogroed that such subs ^ , lev of the penalty clause forn- 

plotion of the *orr., ® «•* ^ ^ ^ y£)ur mtoret.ts would do¬ 
ing part of the CQ "^ * ontire work as eahraced ln the con- 

" t———** it —- 


9®YER SHOT (now) 


Mr, John A* McIntyre 


Page 2 


unnecessary for this Department to suggest to you that you take such 
steps as may bo r faired, aiding upon y°u r aub-oontraetors tho do- 

]ivory of tho material with all dispatch. 

Copy of this letter has boon forwarded to the Superintendent of 
Consi-motion, in ordor that his records nuiy bo completo when tho De¬ 
partment is giving consideration to the penalty clause final sot- 
tloiaont of tho account «ith you* 

Pft iVOSCt f U 11V • 



^ z 


s. 

V. 




HZ 

No. 17. TREASURY DEPARTMENT 


PRINTED HEADING. 


Denver,Colo•,August 22nd,1900• 


Lee Ullery,Supt. Const., 

U . S .Mint (New), Denver, Colorado. 


Sir:- 


Replying to request of Supervising Architect forwarded 
through your office by letter 18th instant, I have the honor to say. 

I will substitute 6" for 18" terra cotta partition between 
columns 22 and 27,remove channels between columns 21 and 28,and omit 

terra cotta partition from said channels to ceiling,fireproofxng tne 

w , ^o in vour letter supra,without 

soffits as elsewhere, all as directed in 

additional cost to the United States under my contract. 

Very respectfully, 

(Signed) J.A.McIntyre. 





replying to this Letter the 
initials in uviKr right-hand 
comer must he referred lo . 


Treasury Department 



Office of the SUPERVISING ARCHITECT 



Washington, August 22,1900. 


Superintendent of Construction, 

U. S. Mint (Few), 

Denver, Colorado. 

Sir: 

You are advised that the Department has this day rejected the 
proposals for erection of partitions, etc., in the Weather Bureau 
offices in the Post Office and Court House building at Denver, Colorado, 
for the reason that the prices were considered excessive, and it being 
decided to charge the character of the partitions from iron to terra¬ 
cotta. 

You are hereby directed to prepare a new specification for this 
work, providing for terra-cotta partitions, and to then invite propo¬ 
sals for the performance of the work, forwarding all received through 
the Custodian of the building with your recommendations as to accept¬ 
ance. 


Respectfully, 



5 





Treasury Department 



Office of the SUPERVISING ARCHITECT 


Washington, August 28,1900. 


Superintendent of Construction 


U.S.Mint (New), 


Denver, Colorado. 


Sir: 


In view of the statements and recommendations contained in your 
letter of the 23rd instant, and the public exigency which requires the 
inmediate performance of the work, you are hereby authorized to incur 
an expenditure not to exceed three dollars ($3.oo) for repairs to plumb¬ 
ing in the temporary office used by you as Superintendent of Construction 
in connection with work at the building under your charge. 

Upon satisfactory completion of the work certify and issue voucher 
in accordance herewith, the Disbursing Agent having this day been direct- 
Q U to make payment thereof from funds in his hands on account of the 
appropriation for "U.S.Mint, Denver, Colorado". 



Respectfully, 





• Reasury Department 

Office of the supervising architect 


Washington, August 28, 1900. 
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Superintendent of Construction, 

U. S. Mint (new), 


Denver, Col. 


Sir: 


In order that your record may be complete, enclosed find copy of 
Department letter of this day addressed to Mr. John A. McIntyre, con¬ 
tractor for the erection of the building under your charge, correct¬ 
ing an error made in Department letter addressed to him under date 
°?the 18th instant in relation to date of the delivery of Maine 
granite. 


Respectfully, 








s 


jKHV®. MINT (new), 
D 


In replying to this Letter the 
initials in upper right-hand, 
corner must be referred to . 



Treasury Department 

OFFICE OF THE SECRETARY 

Washington, August 28. 1900* 


Mr, John A. McIntyre* 

Room 402 Cooper Building. 

Denver* Colo* 

Sir: 

Through inadvertence* Department letter of the 18th Instant 
referred to y *ur having itude the statement that Maine granite would 
, be shipped within sixteen (16) days from August 13th, shilo the 
statement made by you was that the granite would be ready for ship¬ 
ment within slaty (60) d^s from August 13th, for use under con¬ 
tract with you for the erection of the U. S, Mint (new), Denver* 
Colorado * 

Respectfully* 

(Signed) H. A* TAYLOR, 

Assistant Secretory* 

L, G. C.B.K. 


S, 

T. 







\ 

























y MCINTYRE. 

1q£0 al contractor. 

i0 o. 4 04 COOPER BUILDING. 
fiO* 9 DENVER. COLO. 

Telephone 1238. 

OPERAND OPERATOR 

jjflNS GRANITE QUA.RRIES. 




Denver 


Colorado. Sept 7 1 Q °° 




Lee Ullery Esq* 

Svipto of Construstion. 

U. S. Mint (new) penver Oolo. 

Bean Sir* 

Will you kindly furnish me f^om yoar reco » 
the number of cubic feet Platte Canon Red cranite. upon which 

eatim.es have been civ. by i'°" to Sept. 1st* 19 ° 0, 

, this intonation in orter to -*• ■•««”*»' "* ,h 

4 

contractor furnishing same. 

yery yi® sp© c t fully 



V 


tZc^ZZ 







A* 


& 


OF JOHiV 


EV A 


MARGARET P. EVANS, 
ADMINISTRATRIX. 


*s 


ROOMS 19-20. EVANS BLK. 






















jflfVER MINT (new). 
J 



In reviving to this Letter the 
initiois inupper right-kavul 
comer must be referred to . 



Treasury Department 

Office of the supervising architect 
Washington, Septenib 



7,1900. 


The Superintendent of Construction, 
U. S. Mint (new), 

Denver, Col. 


Sir: 


Receipt of your letter of the 29th ultimo is hereby acknowledged, 
relative to the non-receipt of sample of granite approved for the 
upper member of the cornice of the building under your charge. 

Through some mistake the sample was not forwarded to you, but it 
has been sent to you this day under separate cover. 

Respectfully, 












a similar dowel let 1^" 


into the bottom bed of the coping and 2^!' 


into 


brickwork J for the 


sun o± Twenty($20.) Dollars which amount is intended 


solely to cover the extra cost of labor in setting 


the dowelled stones* 


I would also request permission to substitute without charge to the 
Government^ similar dowels to those specified above for the slate dowels 
called for in the steps and buttresses. 

Very Respectfully, 


(Signed) J. A. McIntyre.' 

T. 




Form No. 168. 

THE WESTERN UNION TELEGRAPH COMPANY. 

- INCORPORATED - 

21,000 OFFICES IN AMERICA. CA BLE SERVICE TO ALL THE WORLD. 

This Company TRANSMITS and DELI VEUS messages only on conditions limiting its liability, which have been assented to by the sender of the following message. 
Errors can be guarded against only by repeating a message back to the sending station for comparison, and the Company wil 1 not hold itself liable for errors or delays 
in transmission or delivery of Unrepeated Messages, beyond the amount of tolls paid thereon, nor m any case wnere the claim is not presented in writing within sixty days 
after the message is filed with the Company for transmission. 

This is an IINREPBATED MESSAGE, and is delivered by request of the sender, under the conditions named above. O wO 

__ THOS. T. ECKERT, President and General Manager. 


RECEIVED at 1114 to 1118 17th St., Denver, Colo. 

52 CH CT HR. 30 Paid Sort. 


NEVER CLOSED. 


Washington, DC Sep 12-900 
Supt of Construction 

US Mint,Bldg. New. DENVER, 00L.' 

In view of your recommendation you 
are authorized to accept piece egg 

t 

and Dart delivered 

J K Taylor, 

Supervising Architect. 



9:30 a.m. 

















DENVER mm . 



Treasury Department 

Office of THE SUPERVISING ARCHITECT 


cT 



Washington, Sept. 17,1900 


ENCLOSURE 


The Superintendent of Construction 

Hew Mint Building, 


Denver, Colorado. 


Sir:- 


I enclose herewith, for your information and the files of 


your office, copy of a letter of even date accepting the proposal 
of Mr. J. A. McIntyre for making modifications and omission of ter¬ 
ra cotta and steel work between columns 22 and 27 $nd 21 and 28, in 
the first story of the building in your charge, without additional 
expense to the Government, which letter explains itself. 


33 


Respectfully, 



ect. 


J.G. 


* 


rihrc. 



In replying to this Letter the 
initials in upper right-hand 
comer must be referred to. 


Treasury Department 

OFFICE OF THE SECRETARY 

Washington, S#pt *17,, 


Vr. J. A. McIntyre, 

402 Cooper Building, 

Denver, Colorado. 


fir:- 


In view of the statement and recom endation contained in 
letter of the 25rd ultimo from the Superintendent of Construction 
of the ??qw Mint Bui id ins at Denver, Colorado t your proposal of the 
22nd ultimo, addressed to him, to substitute 6* for 18* torra cotta 
partitions between columns 22 and 27, and remove channels between 
columns 21 and 28, and omit terra cotta partitions from said chan¬ 
nels to ceiling, fireproofing soffita as elsewhere, and to do all 
work in connection therewith, at the above named building, ao direct¬ 
ed by the Superintendent, without additional expense to the Gov¬ 
ernment, is hereby accepted, a public exigency requiring the said 
changes to be made* 

It is understood and agrees that these changes are not to 
affect the time for the completion of the entire work as fixed in 
your original contract; that the same are without prejudice to any 
and all rights of the United states thereunder; and are without 
prejudice, also, to the rights of the United states against the 

sureties on the bond executed for the faithful fulfillment of the 

contract. 

PI ease promptly acknowledge the receipt of this letter, a 
copy of which has been forwarded to the Superintendent. 

Respectfully, 

£ 

0>.J5. 


Actinp ! ? «oi , .tai*y. 


DENVER t COLO.,MINT BLDG. 


Form 34. ) 

Ed. 1210 97 2,000. / 

ADVISING OF REMITTANCE OF FUNDS. 

Sir: 

treasury department, 

office OF SUPERVISING ARCHITECT, 

Washington, D. C., September 20, 19 p£)89 . 


Your estimate of funds required during the month of September, 1900, 
x.xi®&xx.for the work under your charge, is received. I have to advise you that a 
remittance of $ 20,000.00, mto James L. Hodges, 

Disbursing Agent, has been requested. 



Respectfully yours, 

Chief Executive Offi cer. 

j[f r Lee Ullery, 



Superintendent U. S. Hint Building* 


Denver, Colorado. 





DENVER, COLO. 

Form 4U, 

19 IK <VT o > 


F 


authority for open-market purchase. 

(XU letters in reply to official communications must refer to initial in upper right-hand comer.) 


Mini (new). 



^reasurg gepartmeui 

office of the SUPERVISING- ARCHITECT* 

Washington, D. C„ September 20 ,1900. 

Superintendent of Construction, 

U.S. Mint Building, (new), 

Denver, Colorado. 

Sir: 

In view of the request and recommendation contained in your 
letter of the 14th instant and the public exigency requiring the 
immediate delivery of the articles and performance of the workyou 

are hereby authorized to incur an expenditure not exceeding 
five dollars ($5.00.) 

in securing in open market at lowest prevailing rates: 

photographic views of woik on the building $ 5.00 


Your attention is called to printed "Instructions to Superin¬ 
tendents," and you will issue and certify vouchers on account of 





PUEBLO. 


Treasury Department 

OFFICE OF THE SECRETARY 




In replying to this Letter the 
initiate in upper righ t-hand 
comer must oe referred to. 



Washington, September 17,1900 


The Superintendent of Construction, 

U. S. Mint (new), 

Denver Col. 


Sir: 

Mr. L. B. Strait, the Custodian of the U. S. Post Office build¬ 
ing at Pueblo, Col., has reported the completion of repairs of roof 

and heating apparatus at the building in his custody. 

Proposals for the performance of the work were accepted on July 
2nd last, full information in regard thereto being on the files of 

the Custodian. 

In regard to repairs of heating apparatus, you are informed that 
Mr. W. 0. Saville, Inspector of Heating,. Ho is ting and Ventilating 
Apparatus, is now under instructions to visit the building and make 
an examination of said work. 

You are now directed to proceed to the building and to make an 
examination as to repairs of roof as meeting the requirements of the 
contract. 

Upon completion of this duty return to Denver, Col., and submit 
to the Supervising Architect of this Department a report embodying 
the result of the examination, with such suggestions and recommenda¬ 
tions as may seem to you to be in line with the best interests of the 


PUEBLO. Superintendent of Construction, U.S. Mint (new), Denver.^ 


Government. 


Your actual traveling and subsistence expenses while in the per 
formance of this duty will be paid from appropriations under the con 

trol of the Supervising Architect. 

Respectfully, 



S 


T. 


DENVER MINT (NEW). 





ENCLOSURE 


OFFICE OF THE SUPERVISING ARCHITECT 


Treasury Department 


In replying to this Letter the 
.nitidis m upper right-hand 
comer must oe referred to. 


Washington,g e p£ em k er , 22,1900# 


The Superintendent of Construction, 
New Mint Building, 

Denver, Colorado# 


Sir: 


I enclose herewith, for your information and the files of 


youi office, a copy of Department letter of even date, accept¬ 
ing the proposal, forwarded in your letter of the 12th instant, 
of Mr# John A.McIntyre, the contractor for the superstructure, 
etc#, of the building in your charge, in amount twenty dol¬ 
lars ($20.00) to substitute dowels for cramps, all as stated 
in detail in said letter of acceptance# 

You are hereby authorized to certify and Issue vouchers 
on account of the above, as required by the terns of the con¬ 


tract and the printed "Instructions to Superintenden 
ment of which vouchers the Disbursing Agent has been 
to make from funds remitted him on account of the api 


©ndent s, n pay— 
been authorized 


appropria¬ 


tion for the building. 


Respectfully 



Acting Supervising Architect 


M.T.R 



^ ’ (5*7 Sir'l l in Septy to ‘ofioial MnmmlcatioM must refer to initial in upper right hand cornel 


Jfmisunj department, 

©fflce of the *e^|^ ab « r 22,15/00. 

xF&astangton, 3. 


Mr* John A.HoXntr^e> 

Coopar Builuing* 

Denver* Colorado* 


Sir* 

In view of the atevteaente contained in le ter of th . !*■ til 
instant from the superintendent/ of construction o; the tew 
Hint Fuilding at Benver, Colorado, your proposal, dated the Uth 
instant, addressed to him, in amount twenty dollars (520.00) 
to substitute crystallised trap rock dowels, in accordance 
with sample submitted, in lieu of the iron cramp, required by 
the drawings and specification forming n part of your contract 
for the superstructure,eje., of the nnid building,!* hereby 
accepted, th® same being deemed reasonable, this to be coneid- 
ored as an addition to your contract, and a public exigency 

requiring a change in the work. 

v 0 u will be also permitted to substitute similar dowels 

t< those above specified for the slate dowile colled for in tz e 
steps and buttresses, without additional cost to the Government. 

It is understood and agreed that this change is not to 
affect the time for the completion of the work as required by 
t e terras of your contract; that the same is without prejudice 
;o any and all rights of the United States thereunder; and 
without prejudice, also, to any and all rights of the United 
g&ates against the sureties on the bond executed for the faith¬ 
ful fulfillment of the contraet. 


o w 


J*A.HcIntyre* Page 2* 

please promptly acknowledge the receipt of thi^ 1 
a copy of which has been forwarded to the superintendent of 
the building, for his information and guidance. 

Respectfully, 


Assistant Secretary* 

*W*D* 


H.T.R. 















\ 


) 


OFFICE OF 


^ELEVW.WHITFORD, 

U. S. Attorney. 

toM e. McCLELUND, 

Assistant. 



Lee Ullery,Esq. 

» • * 
Supt.of Conetruotion*TJ,S.Mint (New), 

4 

Denve r>Colorado, 


Sir: 

I am in receipt of a letter from the Department of Justice 
inclosing bond,contract and specifications for construction 
of the Post Office Building at Pueolo,directing that suit be 
brou&lit for the recovery of damages for defective workmanship* 

4 

material &o.used in the constriction of the same. It appears 
from the enclosures to me that you made certain investigations 
of the Duilding after the completion of the work, 

I tried to seeyou yesterday and called at the Mint this 

• f 

A.M.*and will therefore take the liberty of requesting yoy to 
call at my office at your earliest convenience or*to indicate 
a time when it will be convenient for you to seo me at your 

t 

office, I am desirous of seeing a copy of the printed 

instructions*"To Superintendents,"*a copy of which I presume 
$ 

you have. 


Respectfully* 









U,S,Attorney, 



.. fl | Tfl EfiRtPH-CtBLE COM WjjLll*** 

W 1 * ..... I-'ALBERT B. CHANDLtK, President. 


ALBERT B. o 1 r m 

J. 0. STEVENS, Sec'y. WM. H. BAKE R, V. P. 


ECTION 
WITH 


THE COMMERCIAL CABLE COMPANY. 



JOHN W, MACKAY, President. 

ALBERT BECK, Sec’y, GEO. G. WARD, V. P. & G. M. 


9 


T E L E C R A IVI 



^Lgvap h-Cable Company transmits and delivers ttis message subject to the terms an<l conditions p rinted on i he bac k of ilii> ^ank . 

M^Omc ^26T^^StreeJ f Ernest & Cra nmer Building, Denver. (Telephone 1490•) 

78 ex ca s 19 pa Govt 
Washirgton, Dc* ,0ct 5,1900 


Supt Ullery 


Hew Mint 


^onvor, Golu 


Report here for consultation interior finish drawings answer 


H A Taylor, Asst Secy 


10 43a 


* 


217000 OFFICES IN AMERICA. CABLE SERVICE TO ALL THE WORLD. 


t isry 


This Company TRANSMITS and DELIVERS messages only on conditions limiting its liability, which have been assented «b by the sender of the following- messatre 
Errors can be guarded against only by repeating a message back to the sending station for comparison, and the Company will not hold itself liable for errors or delavs 
in transmission or delivery of Unrepeated Messages, beyond the amount of tolls paid thereon, nor in any case where the claim is not presented in writing within «ixtv Ham 
after the message is tiled with the Company for transmission. 6 y 

This is an UNREPEATED MESSAGE, aud is delivered by request of the sender, under the conditions named i 


. above. 


THOS. T. ECKERT, President and General Manager. 
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RECEIVED at 1114 to 1118 17th St., Denver, Colo. 


A 63 Os Cs 28 Paid Govt. 

Washington,yD.C., Oct. §, 1900 
Supt. Ullery Hew Mint, Denver* Col.'* 


never closed. 


deferring department telegram this day yon must arrange to have 
Quigley at building during your absence. 

,7 • Taylor', Supervising 

\ 

Architect. 


HA 







































POSTAL TE LEGRAPH-CABLE COMPANY 

,0, I ALBERT B. CHANDLER, President. 

| J. 0. STEVENS, Sec’y. WM, H. BAKER, V, P. & G. M, 


IN CONNECTION 
WITH 



THE COMMERCIAL CABLE COMPANY. 


JOHN W. MACKAY, President. 

ALBERT BECK, Sec’y. GEO. G. WARD, V. P. Si G. M. 


TELECRA 




Washington, Dc., October 6th, 1900. 

ouperlnteclnent Ullery, „__ 

• hint Building, 

Denver, Colo. 

Yours received must not be later thm seventeenth. 


; ’ Tgylor, -Supervising Architect. 

10 53am 




















PUEBLO, COIX) . ,P .0 • 



In replying to this Letter the 
initials in upper right-hand 
corner mustoe referred to . 

Enclosure, 



Washington, October 3, 1900, 


Mr. Lee Ullery, 

Superintendent of Construction, 

Mint Building, Denver, Colorado. 

Sir:- 

I enclose herewith Disbursing Clerk Thomas J. Hobbs* 

check, No. 179035, drawn to your order, in the sum of.§14.75, 

for expenses incurred by you in traveling from Denver to Pueblo, 
Colorado, and return, under orders from this Department. 

Please acknowledge receipt. 

Respectfully, 

Acting Chief Executive Officer. 



P.D. 



0gR MINT (NEW) 


M 


G G 


In re Letter the 

ini 'ighUkand 

comer must be referred to. 



Letter the 


Inclosure* 


Treasury Department 

Office of the supervising architect 


Washington 


October 5, 1900. 


Superintendent of Construction 


U. S. Mint (New), 


Denver, Colo. 


Sir: 


# 


Your letter of the 25th ultimo is received suggesting method 
of testing terra ootta floor arches at the build ing under your 
charge • 

The statements made by you are noted, and it has been determin¬ 
ed to apply the necessary tests, but in a manner somewhat varying 
from that suggested by you. The specification forming part of a 
contract with Mr. J. A. McIntyre for the erection of the building, 
on page D, provides for the testing of the terra cotta arches, which 
test is to be made at the expense of the contractor. The standard 
required is that the arches must be capable of sustaining 800 lbs. 
per s^iare foot. The Government can adopt such method as may seem 
to it best, by testing ary area of any span, provided that no 
square foot shall be required to withstand a wei^it greater than 

800 lbs. 

Inclosed find miscellaneous .drawing No. 20 indicating the 
nanner in which the arches must be tested, which will include an 
area not less than 10 square feet, extending across the entire span 


gupt. of Construction# Denver Mint. 


Page 2. 

— w mm *■» ^ 


of arch in width between two and three feet# 

The contractor, as governed by the specification, must be re¬ 
sponsible for all damage resulting from tests, and in view of this, 
this office is prepared to give consideration to any other scheme 
which might be submitted, provided that the formula and test of 
arch, or portion of arch, shall correspond to that now suggested# 
You are requested, therefore, to give the natter further con¬ 
sideration, and to resubmit (he matter to this office with such 
suggestions as may be proper. It must be understood that the tests 
must be frequent under the circumstances, in order that as little 
floor as possibie may have to be finally rejected, especially 
where partitions are located. In the event that defects develop* 
as a result of the test, the defective work must be removed and 
new work substituted therefor, as fully provided for in the speci¬ 
fication. 

By reason of the length of time since the floor arches were 
laid and the seasons through which they have been exposed, special 
care must be exercised in regard to this matter, end if the tests 
do not eliminate all suspected arches, ycu must report for further 
instructions. 

Respectfully, 
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In rtpjying to this Letter the 
initiate in upper right-hand 
corner mustoe referred to. 


6r s 

Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 

Washington, October 5, 1900, 


Superintendent of Construction, 

U. S. Mint (New), 

Denver, Colorado. 

(Office of the Supervising Architect.) 

Sir: 

Your communication of the 26th ultimo addressed to the Chief of 
the Division of Appointments of this Department, has been referred to 
this office for recommendation, in relation to the leave of absence 

granted Mr. Herbert E. Quigley,Inspector in connection with work at the 
building under your charge. 

Your statements are noted and your attention is called to Depart¬ 
ment telegram this day requesting your presence in this city and also 
to office telegram directing you to arrange for Mr. Quigley's presence 
at the building during your absence, and you are now advised that upon 
your return to your duties at Denver, you will again bring this matter 
to the attention of the office, when consideration will be given to 
granting Mr. Quigley any leave which may be due him and allowing him 
for any days already granted but not used by him on account of his 
necessary presence at the building. 

Respectfully, 



litre ct. 





fltf A. MCINTYRE. 

J OENERAL CONTRACTOR. 

. 402 . 4 O4 COOPER bribing. 
, ° M! ’ DENVER. COLO. 

Telephone 1238. 


0 „-skk and ops** 10 ® 


a bkins 


s GRANITE QUARRIES. 


\\ 


Denver Colorado. Oct 12 1900, 


Lee Ullery Esq, 

Supt Construction 

U, S, Mint (new) 

Sir. 


I have the honor to acknowledge receipt of your letter 
October 8 1900 advising me of method of test of Terra Cotta 
Arches requested by the Supervising Architect, 

Said method is perfectly satisfactory, and will be strictly 
followed when tests are made. 




C °«° 

r< l,phon« 1238. 
Kt 0** G * 



Denver Colorado# 


October 12 I 900 


Lee unary Ksc l* 

Supt Construction# 


U. S. Mint (new) 


Sir. 


, th. honor to nokno.lo.W 0f 1 “”' 

„»• 1~ —*» “ ' 

_ ^ VtYl 1 ft i 


anchor bolts for roof beams in top member of cornx 












DENVER,COLORADO: HEW MINT. 



Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 



In replying to this Letter the 
inina.lt in upper nght-hand 
comer mutt be referred to. 


Washington, October 9, 1900. 


1 / 


The superintendent of construction, 

United states (new) Hint, 

Denver, Colorado. 

Sir: 

I am in receipt of your letter of the 3rd instant 
relative to the use of wheel guards for the approaches 
to the building under your charge,and in reply I have to 
advise you that this will be taken care of in the draw¬ 
ings for the interior finish. 

Respectfully, 



R 


DENVER,COLO. 

v Fora 40. ) 

Ed. 12 1597 2,000./ 


MINT (new). 

AUTHORITY FOR OPEN-MARKET PURCHASE. 

{.AU Utters in reply to official communications must refer to initial in upper right-hand comer.) 



^reasurg gepartraewt. 


office OF THE SUPERVISING ARCHITECT, 

Washington, D. C., October 12, 1900. 

Superintendent of Construction, 

Mint Building, 

Denver, Colorado. 


Sir*. 

view of the request and recommendation contained in your 
letter of the 3th instant and the public exigency requiring the 
immediate delivery of the articles and performance of the work you 

are hereby authorize! to incur an expenditure not exceeding 
four dollars and fifty cents ($4.50,) 

in securing in open market at lowest prevailing rates: 


one ton of coal (2240 
of Superintenien 



$ 4.50 


Your attent 


A. 






feions to Superin¬ 
tendents," and vou will -ioo,,,, , 

' you wij .1 issue and certify V 0 un u ei . o 

. y Vou chers on account of 

appropriation For daf Mi n rBuTid t i^g^5enver t Colo * Sde from the 

Respectfully yours, °«ver,UelO. 


~ ^uiiau 

Respectfully yours, / 

Acting 

fc Chief Executive Offi cer 




DENVER,COLORADO: 



n replying to this Letter the 
initial* in upp* r right-hand 
corner muotoc referred to . 


NEY r MINT. 

Treasury Department 

Office of the supervising ARCHITECT 

* 

Washington, October 16, 1900. 



The Superintendent of construction, 

United States (new) Mint, 

Denver, Colorado. 

Sir: 

I am in receipt of your letter of the 9th instant 
with enclosure from the contractor relative to the sub¬ 
stitution of "Expansion" for the Anohor bolts required 
in connection with the roof rafters of the building under 
your charge,and in reply I have to advise you that no 
change will be permitted from the Anchor bolts shown on 
the drawings. 

The difficulty in fitting the rafters can be easily 
overcome by laahing slightly oblong holes therein for the 
anchors. 

Respectfully, 





Treasury Department 




OFFICE OF THE SECRETARY 


01 VISION OF 
APPOINTMENTS. 


Washington, October 20, 1000. 



Mr, Lee Ullery, 

Super lilt end ent of Construction of Public Buildings, 
U. s. Mint, Denver, Colorado, 
sir: 


I have to inform you that Mr. Eugene C. Wilson has this day 
been reinstated and appointed a Watchman in connection with the 
building under your super in tendency, with compensation at the rate 
of $840 per annum, to commence from assignment to duty and sub¬ 
scribing to oath of office. 

You are authorized to issue and certify vouchers for his ser¬ 
vices accordingly. 

The services of this Watchman are to be used solely in the 
interests of the Government, and not in any manner for the protec¬ 
tion of the contractor^ materials. 


T. 








pEITVKR MINT. 



In rtxilyinQ ^ this Letter the 


VoiVv^U 

Treasury Department * 

OFFICE OF THE SUPERVISING ARCHITECT 

Washington, Oct. 27, 1900. 


The Superintendent of Construction, 

New Mint Building, 

Denver, Colorado. 

Sir:- 

The following telegram was this day sent to Mr. J. A. Mc¬ 
Intyre, contractor for the superstructure, etc., of the building 

in your charges 

"Use stones now cut six feet, instead of six feet _ 
six, for cornice, Denver Mint". 


You will please be governed in accordance with the above 


in passing upon the work. 

Respectfully, 





J .6. 








Iter, mot(ot). 

MOD 



■asss 







t / 




Treasury Department / 

OFFICE OF THE SUPERVISING ARCHITECT 

Washington, October 22, 1900 




The Superintendent of Construction, 

U. S. Mint (new), 

Denv er , Co lo r ado. 

8 ‘ r ' Fefsrrins to 

•* tte ttot ~‘to- 

” ,i t ::.C to«*. **»«*. - 

lit ■ — a -»“• 

to oath of office on that day. 

Respectfully, 


if 7 



ct. 










£ treasury department, , 


Office of THE SUPERVISING AROHITEOT, £ 


Washington, D. C., October 25, 1900, 


Mr. Lee Ullery, 


&upt. u. 8. Mint Building, 

Denver, Colorado, 


I have to acknowledge the receipt of your “Estimate of Funds” required 
for the work on the building under your superintendence during 
October, 1900, $ and to advise you that, as it appears the remittance 

of funds heretofore made to the Disbursing Agent on account of the appro¬ 
priation for the building is sufficient to meet all vouchers issued or to be 
issued for expenditures on account of the work on the building, to and 
including the last day of the current month, no further remittance will be 
made to him at present. 

Respectfully, yours, 


Acting Chief Executive Officer. 



F.D. 







„£ 5 .Ot«T I 





Vhe Sriffin Clay Vffy. Co. 

Manufacturers of 


Not responsible for 
breakage. 
Shortage not allowed unless 
reported within forty- 
eight hours from receipt 
of goods. 


fire 33rick, fire Proofing 

Plain and Ornamental halloa, SSuildiny %/oc/ts 


i 


EXPRESS VIA NEW WINDSOR. ILLINOIS. 
406 CHAMBER OF COMMERCE BUILDING. 


Ornamental 
2Ww A*.w* B,/„ „„«• Crossing SStooA, 
Savor SD/ocks and 'Drain Zfi/o 



^e:r3peotive or 

SHOWinf 
^tCCRATED (SuWAtfC or 

TERRACOTTA "•lOCHO. 


Hr. Eliery, 

supt. of Construction of u.s. Mint 
Denver, Col. 


Sriffin, Illinois, Oct. 22, 1900, 


Dear Sir:- 


I feel compelled to take up the question of going on with the 
fire-proofing of the government mint at Denver, col. with you as Ur. Me 
intyre seems disposed to prevent our completing the same. 

'"hen I was in Denver about the 1st of August, Mr. McIntyre m 

notified me that I would not be allowed to do any more work on the mint 

UlltU 1 naa ad j’ioted with Johnson & Company the question of infringe- 

Cn my return home I went to Chicago and obtained stay of prooeed- 

o of Johnson & Company for 50 days in order to give me an opportunity 

0(K up fjJle question of the infringement of their patent by the 

» ' ' ^* ia ° we were using. Having satisfied myself that there ras 

°naole chance for them to establish the fact that we did infringe, 

1 made ar) 

dn Arrangement v/.ith Johnson & Company to pay them 1/20 per 


square 


S*riv i 


T*" + 

■ °ot as royalty for all floor arches placed in the mint by us. 




ln Se Ptember, probably the 10th or 1.1th we notified. McIntyre of 


$Ue 


Arrangement and asked him to remit to Johnson & Co., cut of money 


Us in u • 

•ala hands,the amount sufficient to cover this royaluy on 

*loo* 8 

J Already laid. On September 18th he sent us to sign, a paver, 
Ally the same as that ydiich we had sent him on ‘hie 10 ^n, - -. 

^ T ~ ul °lose. This we assigned, adding the part whim appear*-. 

rr hich covered an order already given 1 or 1-Jor. 


I 




noid without answering for over 3 weeks, - 


back 
















NT *,0 MANAGER 



I 


Not responsible for 
breakage. 

Shortage not allowed unlees 
reported within forty * 
eight hours from receipt 
of goods. 


i 


Vhe Sriffin Clay Tlffy. Co. 

Manufacturers of 

J’ire Prick, Pi re Proofing 

P/a/n and Ornamental follow building blocks 

Ornamental 

Vitrified Sidouiai/r Vi/o and Crossing P/ooks 
Sotvor S&iocArs and 'Drain Cite 


lifRiS S VI* NEW WINDSOR, ILLINOIS. 
r,l# l0 Z 4l )6 CHAMBER OF COMMERCE BUILDING. 
t***"*’ 



‘T^erspeqtive op 
S nowing 

^TOrated < 6 ur/a*k or 

TKK*A COTTA lLeeK0. 




Sriffin, Si lino is, 

pith directions to omit the part we had added. This we did October 14th 
and asked him to remit Johnson the amount due him and the same day ashed 
Johnson to ’-rite me that on receipt ox money due on floors laid he -ould 
ne a release which Johnson did. This McIntyre refuses to do and 
says he must have the release before he will remit,which Johnson de- 
B dines to send until he has his money. Yesterday I mailed Johnson a 
i draft on McIntyre to cover the amount and asked him to send it with the 
release and instruct the bank at Denver to deliver the release on pay- 
^ of draft which I hope Johnson will do. On August 18th we wrote 
B Hcmtyre that we were ready to go on with the work if he would protect 
*ron damage and have written him tviricc since to the same e.ciect. 
ot faring from McIntyre for over 3 weeks after, we had signed and re- 

| blMl *Uho paper received in his letter of September 18th, we presumed 

had been settled between hin and Johnson and everything was 
for us to z o on. Ve therefore commenced shipment of material and 
| ^ Se « forward 3 cars but a letter from Sargent dated September^ 

I 1 found here Saturday on my return from a weeks absence, says he 
I Z * 1 to allow it to be unloaded on the mint premises and I have a 

McIntyre this morning, dated October 10 th, to the sane ef- / 




\ 


15ft 


' to 


1 am told, by good authority, that McIntyre < v-'y 
° n e «ont that will cause me to throw UP the contract an. 


■ ^ told v:hcn 

L It- the loyalty question to do it with. Tru. 

. a , o give it up. I t0 Ra: 

\ he Trmilri advioo iso ^ 


















c. f . hemenwav, sec- 



PRESlOENT AND MANAGER 


J Tjhe Sriffin Clay UJfg. Co. 


Manufacturers of 





fPlain and Ornamental 0'follow S3 u tiding blocks 



XHPH AN 0 EXPRESS VIA NEW WINDSOR. ILLINOIS. 
(00 OFFICE, 406 CHAMBER OF COMMERCE BUILDING. 


^CeCKATCD or 

TSKKACOTTA *uoe*o. 


Sriffin, Si lino is, 



up to his contract with us. We could easily had in one additional 
floor and been on the other. I don't know what your authority is ^or 


how much the government cares for the early completion of this building 


but if the authorities do care and you have any power over Mr. McIntyre, 
I would ask you to take such steps as will compel him to allow us to 
unload our material and complete our contract. 


We have two cars loaded at our works ready to ship which 
would give Sargent enough material to commence on, but on receipt ox nis 


letter of the 16 th, I stopped shipment. 

McIntyre has our positive direction to remit Johnson out of 
money due us, and runs no risk as we assume that, in the meantime, 
Sarg(3nt is threatening to leave Denver and thereby deprive us of a 
Parly to place the material and at the same tine, threatening us with 
a suit for damages for not allowing him to go on with his work. 


Trusting that you have the authority and will use it with 


McIntyre no as to allow us to go on with our work and regretting the 
necessity of troubling you in the matter, I remain 


Very truly 












S/jfs b* .' 

fL&. 

it &4/k 


TjLf ?<, 





3 












PHE8I0ENT AND MANAGER 



I 


Not responsible for 
breakage. 

Shortage not allowed unlees 
reported within forty- 
eight hours from receipt 
of goods, j 


TcUGMPH AND EXPRESS VIA NEW WINDSOR, ILLINOIS. 
CHICAGO OFFICE, 406 CHAMBER OF COMMERCE BUILDING. 


Mr. John A. McIntyre, 
Denver,Colo. 

Dear Sir:- 


| Vho Sriffin Clay 9ff/y. Co. 


Manufacturers of 

•fire Prick, Pire Proofing 

P/ain and Ornamental JVollow SSa/td/ny %/octs 

Ornamontaf 

Vitrified tSidoivai/e Vi/o and Crossing P/ooArs 
Ootvor Stocks and 'Drain Vi/o 


iffin, $W/no/s, 


C. F. HEMENWAY, SEC. anD th£a 



^^9PC«TIVE or QoRPjCR. 

3»iowir»q 
VCSORATCD fbWAM or 

tjhhacoTtr *Leervo. 






V, ° h8Vf> a£rRed with the e.v. Johnson Co. to pay them one 
Half (1/3) cent per square foot as royalty, on all floor arches now 
law or to be laid in the United States Mint Building at Denver under 
w contract with you, and we hereby authorize to retain from any 
■ >tin to found one us, and pay to them at this rate for all floor 
a-ui.,„ nov in Place or to be put in place by us in said building. 

An “ thlf3 PayraelU sha11 ta *e Precedence of and be paid before any other 
account contracted by us or on our behalf (except the cost of laying 

* m tiie ■ for which Oriffin and Sargent have an order) 

Very Respectfully, 

The Griffin clay Mfg. co. 


Secy. & Treas. 















RBLE 


\*r» • 




MARBLE | 

«RA«IC TiLE FLOORS. 

ENCAUSTIC* 


.^esiens &]Jhm&|-esfu Wished 

Office lls 6™&V/yncoop5ts. 


Pit OCSvER L1TH CO.DCNVW 


onyx mantel 
Brown Palace Hotel 
0 ENVER.COLO 


Mr. Lee Ullery, 

Supt., Mint Building, 

CITY. 


Dear Sir:- 


I notice by the newspaper reports that the details for the 

interior finishing of the Mint are about corjpleted, and will scon be 

on the maiket. will you kindly advise me if you can get a set of the 

plans for this office? We are very anxious to be in the market for 

this job and figure on it, and will thank you very much if you will 

keep us advised, we presume you will have all information on the sub¬ 
ject. 


Yours very truly, 


THE DENVEROS,YX <St MAR 


iDLC V/V/» 
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all agreements are contingent upon strikes, accidents and other 


CAUSES BEYOND OUR CONTROL 


(fo 


FREDERICK P. BAGLEYANDCO. 
Merchants and Workers in Marble 

EIGHTEENTH STREET VIADUCT 

CHICAGO 


Oct • 25, 1900 • 


liQQ Cilery» 

Gov% Supt • Mint Bldg., 


Denver, Col • 


Jiiar ?tr :— 


Will you kindly advise us at once if you have given 
i/r. c/, Me Intyre an acceptance for the marble vjork on the 
United ptates Mint? If you have not already done so we will 
appreciate it if you will advise us when you expect to do so • 


Of course , it is unnecessary for us to aavtse you that roe are 

* 


anxious to get this matter settled and the wording of oar 
contract makes it necessary to have this approval by you . Thank¬ 
ing you for past courtesies, we beg to re"'uln. 

Yours truly, 

k p Frederick v* gl ey & Co • 


7M 

/ rvtSi 


‘7*1* ~/ - / f cry ^ 








~t~vj spi ’ZZu.aS cJU^sf aostjfi&d 
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DENVER,COLO. , 



MINT (NEW). 

Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 


In replying to this Letter the 
initiuls in tipper right-hand 
comer must be referred to. 


Washington, October 



The Superintendent of Construction, 

New Mint Building, 

Denver, Colorado* * 

(Care, Supervising Architect, Washington, D.^.J 


Sir: 

I have to acknowledge receipt of your letter of the 20th 
instant, in which you intimate that it is possible that J.A. 

McIntyre, contractor for the foundations.superstructure.etc., 

of the building under your charge, may apply for permission to 
make a change in the manufacture and character of the terra 
cotta floor arches which have already been approved and that 
the terra cotta arches which have been delivered are not being 


properly stored and covered. 

You are informed that this office will not reconsider the 
approval already made or authorise a change, unless the con¬ 
tractor states good and sufficient reasons therefor, showing 
that the Government’s interests will be best served by making 
the said change, and you are hereby instructed to inform the 
contractor that should any material be damaged on account of 
exposure to the elements, the same will be rejected. 

Daendot fll T lV • 



M.T.R 




H Q t responsible for breakage 
flowed unless reported wit 
hours from reoelpt of goods. 


Vho Sriffin Clay Tlffy. Co 

*77?a n ufarctu raws of 

<?*ire tricky ^iro Proofing 


and Ornamental Jfollow building Stocks 

Ornamontat 

Vitrified Sidotvai/c TJiio and Crossing 33/oo/cs 
Seiner ttiocArs and 2)rain TJiio 
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NEW MINT. 


'1C-D 



Treasury Department 


S\3 



OFFICE OF THE SECRETARY 

Washington, November 1 , 1900. 


P' 

C 


The Superintendent of Construction, 


U. S. Mint (New), Denver, Colorado. 


(Office of Supervising Architect.) 


Sir: 


Referring to Department telegram of the 5th ultimo ordering you 
to visit the office of the Supervising Architect of this Department 
for consultation in regard to work at the building under your charge, 
you are now directed to return to Denver and resume your duties at 
that point. 


Your actual traveling and subsistence expenses incident to these 
factions will be paid from appropriations under the control oi the 
%%vising Architect. 




Respectfully, 





(Office of CCxxstocUivu, 

/< 02 ^ ■ 

^ /U^ «U*. 

^ » 

. _ *•«* 
-^fwri/ S~f c J 

~7?U' 

■~ZZ 
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(PRINTED HEADING) 


fef 

Denver, Colo. ,!Tov. 21 , 1900 . 


Hon. J .K. Taylor, 

Supervising Architect, 

Washington, D.C. 

Sir: 

I have the honor to advise you that I will make all the 
changes called for in letter of 19th instant addressed to me by 
Lee Ullery,Supt. i.e. 

1st. Omit three granite steps in basement. 

2nd Omit 8" T.0 .partition in basement near col. 18. 

3rd Take down brick chimney to 2nd flocr line and pile cut 
granite topping on site. 

4th Put doorway 3* x 6*-10 n in vents ”B" in attic with 6 
steel beans. 

5th Construct manhole in vents ”A" 2* x 4 ., fo. t^e 

Fifteen Hundred Dollars ($1,500.). 

Very respectfully, 

(Signed) J. A.McIntyre• 

i- 0 


Forwarded through Lee Ullery,Esq.» 

Superinlendent of Construction 


DENVER,COLO. MINT (NSW). 


8Tb 



TORWARDIHG 


Treasury Department 

Office of the supervising architect 




ing to this Letter the 
!s in upper right-hand 


Washington, November 19,1900 



The Superintendent of Construction 
New Mint*Building, 
yy Denver, Colo# 


Sir: 



In preparing the plans for the heating and ventilating 
apparatus for the building under your charge, it is found that 
a discrepancy exists between the intended and actual loca¬ 
tion of the foul air flue outlets* There is forwarded here¬ 


with under separate cover drawing No* 5-l/2A, and you are di 


rected to obtain from the contractor a proposal foi the 
changes shown thereon, i* e*, modifications of the galvanized 
iron flue linings, provision of openings in walls and floors, 
and furnishing and placing of new 8" beams for support of 
future partition walls; and to forward such proposal tc 
this office with your definite recommendation* 


Respectfully 9 


c 



Supervising Architect* 




H.M* 



(PRINTED HEADING). 


Lee Ullery,Esq., 


Denver,Colo.Hov.21,1900. 


C? 

u 


ir 


Supt.Construction, U.3.Hint (New), 
Denver, Colorado. 


Replying to your letter Hov.20th instant,requesting 
proposition for change in method of "pointing",using crushed 
granite therein, I have the honor to say I will make said change 
using equal parts Red Diamond cement and crushed Arkins granite 
for the sum of $350.00. 

Very Respectfully, 

(Signed) J.A.MeIntyre. 

T. 



(PRINTED HEADING). 

Denver,Colo . ,Hov. 23 rd,1900. 


Lee Ullery,Esq., 

Supt .Construction, Denver, Colorado. 

Sir : - 

Replying to your letter 22nd instant I have tne honor 
to say, I will omit coloring matter and special treatment from 
mortar used for "pointing- out United States Mint Building,under 
my contract, without additional expense to the United States. 

Very respectfully, 

(Signed) J.A.McIntyre• 


(PRINTED HEADING). 


Denver,Colo., November 24,1900 


Mr.Leo Ullery, 

Superintendent of Construction, 

U.S.Mint 3uilding, City. 


;ir 


In answer to yours of the 21st instant, in which you 
say you cannot understand my letter of the 21st instant, perm 
to again answer yours of the 19th. 

We have in our city,two systems of sewerage -- storm and 

sanitary. 


Our storm sewer is intended to carry off rain water only, 
but we have no objections to connecting cellar drains or wagon wasn 
to same,but we do not allow any house fixtures to connect with storm 
sewer,either directly or indirectly,such as basins,sinks,batn tubs, 
closets and all house fixtures must be connected with sanitary sew¬ 
er. 


sinks which are used in living apart^ments,such as 
kitchens or pantry sinks must be provided with a grease trap. 


Allow me to call 
a creek running through the 
months in the year. 


your attention to the fact that we have 
"center of our city which is dry seven 


Our storm sewer empties into this creek at the most con- 
veniant place while our sanitary sewer is conducted to lower end of 

city. 


c imll quantities of water such as you night discharge 
throuch sink's and basins,if dischar C ed into storm sewer,would remain 
^surface or creek bottom,become foul and stagnant and under no 
consideration would this be allowed from a sanitary point of view. 


house 


let me again call your att&e|$ion to the fact that all 
fixtures must connect with sanitary sewer. 

The storm sower is intended to carry off rain water- only. 


Respectfully yours. 


(Signed) H.F.McBryde 

Plumbing Inspector. 




DENVER,COLO..MINT BUILDING. 


form 3)8. ) 

F.d. 12-29-94—2,000. j 



treasury gjepartmfnt, 


OFFICE OF THE SUPERVISING ARCHITECT, 


Washington, D. C., November 21, 1900. 


Mr. Leo Ullery, 


Sir: 


Supt. u. s. Mint Building, 

Denver, Colorado. 


I have to acknowledge the receipt of your “Estimate of Funds” required 
for the work on the building under your superintendence during November, 
1900, X2&&. , and to advise you that, as it appears the remittance 

of funds heretofore made to the Disbursing Agent on account of the appro¬ 
priation for the building is sufficient to meet all vouchers issued or to be 
issued for expenditures on account of the work on the building, to and 

including the last day of the current month, no further remittance will be 
made to him at present. 

Respectfully, yours, 



F.D. 



DENVER,COLO..MINT BUILDING. 


Treasury Department 



In . r *P}ving to this Letter the 
initials in upper right-hand 
comer mustoe referred to. 

Enclosure * 


OFFICE OF THE SUPERVISING ARCHITECT 



Washington, November 24, 1900. 


Mr. Lee Ullery, 

Superintendent of Construction, 

Mint Building, Denver, Colorado. 

Sir:- 


I return herewith, approved upon its face, voucher, 

in duplicate, drawn in your favor, in the sum of......$179.50, 

for expenses incurred by you in traveling under orders from this 
fiepartment, for presentation to the Disbursing Agent of the build¬ 
ing in your charge, for payment from funds in his hands appropriated 

for Mint Building, Denver, Colorado,* as per instructions this day 
given. 


Respectfully 



P.D. 


Acting Chief Executive Officer. 




Mint 


denvek 


, COLO,, 

* Form 4V. I 

Ed. 121597 2,000 .) 


f 


authority for open-market purchase. 

k AU letters in reply to official communications mutt refer lo initial in upper right-hand comer .; 

treasury department, 

office OF THE SUPERVISING ARCHITECT, 

Washington, D. C., November 24, 1900. 


Superintendent of construction. 

Mint Building, 

Denver, Colorado. 

Sir: 

In view of the request and. recommendation contained in your 
letter of the 19th instant, and the public exigency requiring the 
immediate delivery of the articles and performance of the work you 

are hereby authorized to incur an expenditure not exceeding six dol¬ 
lars and seventy-five cents ($6.75) 
in securing in open market at lowest prevailing rates. 


for water rent for six months from the 1st instant, $6.75 


/ 


Your attention is called to printed "Instructions to Superin¬ 
tendents," and you will issue and certify vouchers on account of 

the above in accordance therewith, payment to be made from the ap— 
ropriation for "Mint Building, Denver, Colorado. 1 }^ 


Acting Chi^T^xecutive Officer. 




pgtfVER, » MINT 
IHB 


Treasury Department 



Jrt replying t° Mi* Letter the 
initials in upper right-hand 
comer must be referred to. 


Inclo sure 


OFFICE OF THE SUPERVISING ARCHITECT 

Washington, November 27, 1900 


The Superintendent of Construction, 

New Mint, 

Denver, Colo. 

Sir: 

I have to inclose herewith for your information and guidance 
a copy of Department letter this day addressed to Mr. Ernest L. 
Shannon, Attorney at Law, of Denver, Colo., in response to his 
request that you he permitted to appear as a witness in the suit 
brought by George P. Schumacker v. the contractor for the super¬ 
structure, etc. , of the building under your charge and his surety. 

Respectfully, 




Acting Chief Executive Officer. 


i reasury Department 


c.:r, x, it:*.; t:::;; 



- n . r *P}y. in P to this Utter the 
initials in upper right-hand 
corner must be referred to 

C a p y 



OFFICE OF THE SECRETARY 

Washington, lfav&foor 37, 1$<X>* 


Mis ^most X#* iTnonnon, 

G05 Broost & Ornrnor Sloe’:, 

Denver, Colo. 

Sir: 

This Depnrtnent id in receipt of your conrwdoation of t ho 
19 th instant, in wixLch you i^uoat th-at Ur* Loc Vllapy, th© Super* 
tntmdmt of Construction of the nw Hint bull dine at Denver, Colo., 
he persist tod to rppoar and teotiiy a© a witness in the cam of the 
Uni tad states for thft use end benefit of 0©or;;e l*« Schranac&er v* 

^ohn A* Udntyro and Tho tilted States fidelity A Guaranty Colony. 

In reply you are advised that no oh3«oti0ft will be interposed 
to Ur* IT, 1 cry*© appcoring as a witness in said case, provided ho 
ia rocaXarly am^oer-aod for that purpose, and Ur* filery will be so 
odvleed* 

Fospocfcftaiy, 

H A .T/v\/ l o R 

AdSlstcot Secretary. 


Jifcf 

T 







—- " 8 ___ states AND BRITISH AMEK< 1 

« THE POSTAL COMPANY’S SYSTEM __ ^ 



171, fiX. CA. SN. 


77 PAID GOV'T 

i 


WHiREANY-REPCY r S"<> ULO BE SENT.) 


u 


WASHINGTON, D# C., ITov. 27th, 1900. 


• supt TJllery, 




Hew Mint, D SHE R, Colorado. 

« >V 



l 1 Ass (fat 


Under terns ^ act of General Assdjnbly of Colorado dated April first 
eighteen ninety five and deed of Governor Dated June eleventh eighteen 
ninety six exclusive jurisdiction of Hint site, 1» ceded to united 
States, city has no jurisdiction but as act o»f comity no objection 

* to inspection of plumbing by Municipal authorities and any reasonable 

requirement will be complied with as a courtesy to city. 

H.' A. Taylor. 

* o 

Ass 1 1 Secy. 




3*5ap.— . 















DENVER, COLO i MINT. 


V 




lying to this Letter tht 
als in upper right-hand 
*r must be referred to. 



Treasury Department ^ 

OFFICE OF THE SUPERVISING ARCHITECT 

Washington, November 27,1900* 







i 


fk 


i 


r 


The Superintendent of Construction, 
United States (New) Hint, 

4 

Denver, Colorado* 


Sir: 


In reply to your telegram of the 26th instant, 
1 yesterday wired as follows! 


"Must hare your reasons for telegram 
"of twenty-fifth before deciding." 


It is not customary to follow the requirements 

Of the City regulations regarding plumbing,or to hare 

same installed subject to the approval of the City 

inspeotors; the city or State Governments haring no 

jurisdiction whatever over the site upon which the 

building under your charge is erected. It has.how- 

erer,been found that objection is sometimes made to 

the Government methods,to the extent of refusin- 

mission to make connections to the 8e w«r 

16 S0W0r system, un- 

>... m,'. .i. h .. ^ 

direct you to prooeerf B ui, 4 . 1 . 

oeed With the work before first hav¬ 
ing conferred with these officials static , 

, . axs, stating clearly the 

a.ts in the oase. See Department t ,1 

partment telegram of this date 

Respectful^*, 

v 9 (1 4 

* V Supervising Architect. 


DENVER, COLO. MINT (li<5w). 

Form 4U. > 

Ed 12 15 97 2.00U / 

AUTHORITY FOR OPEN-MARKET PURCHASE. 

V 

1 lAll letlen in reply to official communication* mint refer to initial in upper right-hand comer .) 

treasury department, 

office OF THE SUPERVISING ARCHITECT, 

Washington, D. c\, December 1 , 1900. 

Superintendent of Construction* 

U* S, Mint Building* 

Denver, Colorado, 

Sir: 

In view of the request and recommendation contained in your 
letter of the23rd ultimo, and the public exigency requiring the 
immediate delivery of the articles and performance of the work your 

action in incurring an expenditure of five dollars ($5.00) ± B 
hereby approved, 

in securing in open market at lowest prevailing rates: 



photographic views of work on the building 


$ 5.00 


Your attention is called to printed "Instructions to Superin 
tendents," and you will iS sue and certify Cohere on account of 

a ppro^priation a< For d “Sint t ^uilding^Denver,C^d.o e * ma ^ e the 

r Respectfully yours, J { 

... Zt) 

ng Chief Executive Officer 


Treasury Department 


In replying to this Letter the 
initials in upper right-hand 
corner mutt oe ref erred to . 


initials in upper right-han 
corner mimtbe referred to . 


DENVER MINT (new) 



OFFICE OF THE SUPERVISING ARCHITECT 


Washington, Dec.1,190 



Superintendent of Construction 
New Mint Building, 

Denver, Colorado. 


Sir:- 


I have to acknowledge the receipt of your letter of the 
22d ultimo, containing a proposal of John A.McIntyre,the con¬ 
tractor for the superstructure of the building in your charge, 
in amount $1,500.00, for making certain changes in the work 
included therein,and you are directed to reject the said pro¬ 
posal's it is unreasonable and excessive. 

Please obtain from the contractor a proposal for omitting 
three granite steps in basement; omitting 8“ terra cotta parti¬ 
tion in basement near column #18,and for omitting such portion 
of the brick chimney as is included in his contract but not 
yet completed. 

Upon receipt of the proposal you will forward it to this 
Office with your definite recommendation. 


Respectfu' 11 " 



J.S.S 


printed Heading 


Denver Colo. Dec. 3 1900. 


Lee Ullery Esq. 

Supt. Construction. 

Denver Colorado. 

Sir. 

Replying ti> your letter Dec. 3rd. relating to certain changes in struc 
tion of U. S. Mint Building under your cherge. I have the honor to say • I 
have carefully gone over the plan* and an prepared to carry out the changes 
as shovm on Drawing 5-l/2 and your letter November 22 ultimo, for the sum 
of five hundred dollars. 

Very respectfully, 

(Signed) —J. A. McIntyre. 

T 


t)EWER,colo. mot (tt m ). 


In replying to this letter the 
initials in upper right-hand 



Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 


Washington, December 3 , 



The Superintendent of Construction, 


Mint Building, 


Denver, Colo, 


Sirs 


I have to acknowledge receipt of your letter of the 
23rd ultimo containing proposals for changing the pointing 
of the granite in the building under your charge# 

You are directed to reject the same on account of being 
excessive, and you are requested to obtain from the contractor 
a proposal for pointing all stone work with neat cement in 
lieu of that mixed with sand, coloring and special mixtures 
required by the specification, and forward it to this office 
as soon as possible with your definite recommendation# 


Respectfully, 


'T'- 



H.M. 


KEKVSR.HEW MKT. 


J o o 


In rtplymg to this Letter the 
initials in upper right-hand 
comer mustoe referred to . 



upper right-hand 
it'be referred to. 


OFFICE OF THE SUPERVISING ARCHITECT 


Treasury Department 


Washington, December 



The Superintendent of Construction, 
U.S.Mint (New), 

Denver, Colorado. 


Sir: 


Your letter of the 22nd ultimo is received, mainly in re¬ 
lation to principal member of main cornice in the building under 
your charge, to be supplied under a contract with J.A.McIntyre, 
and you are informed, so far as relates to cutting of the mem¬ 
ber, that same should be accepted if the cutting conforms to 
that shown on sample forwarded to you August 2nd last. 

In regard to lack of sharpness in fillets and arrises, yuu 
are informed that they must be finished sharp and clean, in 
true accord with proper workmanlike results. 

In regard to patches, you must reject all patched stone- 
7 /ork, as being at variance with the terms of the agreement. 

Please advise this office further in regard to the matter. 


Respectfully, 



?T. T .R . 






(PRINTED HEADING). 


JO/. 


Denver,Colorado, Dec. 7,1900. 


Lee Ullery,Esq., 

Superintendent of Construction, 
Denver, Colorado. 


Sir 


Replying to your letter Dec.6th inst., asking for propos- 
al to substitute neat cement for cement and sand,in pointing the 
Uni-fed States Mint Building, this city, I have the honor to say. 

I will substitute neat Red Diamond Cement for said point¬ 
ing,for the sum of Twenty Dollars,which said sum is the exact cost 
of the additional cement,less the sand omitted. 

Very respectfully, 

(Signed) J.A.McIntyre, 

T. 


(FRIHTED HEADIITGr) • 


i g z 


Denver,Colo., Decenber 11,1900. 


Leo Ullery, 


Superintendent of Construction, 
Denver, Colorado. 


Sir:- 


Replying to your favor December 8th, I have the honor to 
say.while fully appreciating the facts set f °rth therein,yet 
statements made In my letter of 7th instant are still facts,!.e. the 
terra cotta has been manufactured,and I will be compelled to nay for 
same . The stone has been quarried and I have been requested to make 
payment for same. I cannot therefore retire from the position taken 
ir ,. r , letter of 7th instant supra, and should the Supervising Archi- 

+*+ to ma ke any deduction from my contract price for said 
tect see lit tu 

^ m -For* the present be compelled to submit,but, I shall ask 
work, I shall I or uae u 

, . n f the exact amount of such deduct ion,and the basis 
that I be advisea 

on which same are fixed. 

Very respectfully. 


(Signed) J .A. Me Intyre • 




(PRINTED HEADING). 


J Oq .5 


c , 0 





w 


Denver, Colo .,Dec•7,1900. 


Lee Ullery,Esq., 

Superintendent of Construction, 
Denver, Colorado. 


Sir 


• Replying to your letter,Dec 


4 instant, regarding omissions 


from contract for U.S.Mint building, I have the honor to say. 

I cannot see my way clear to deductions on account of 8" T.C 

partition near column 18,as the sub-contractor for this work will ob- 

iect to any deduction, they having manufactured all the material,stored 

. :ie and shipped a greater part thereof. Regarding the three granite 

ste">~ in basement, much the same condition exists,the stone having 

^ worried and shipped and some work done thereon, 

boon quaia 

I cannot in view of the above make any proposition looking 
-o reduction from my contract price on account of said omissions. 

Very respectfully, 

(Signed) J.A.McIntyre, 

T. 


J 


DENVER MINT (new) 


Enclosure. 

In replying to this Letter the 
initials in upper right-hand 
comer must be referred to. 



Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 

Washington, Dec. 13,1900 



Superintendent of Construction, 

New Mint Building, 

Denver, Colorado. 


Sir:- 

I enclose herewith, for your information and the files 
of your office, a copy of Department letter of even date,ac¬ 
cepting the proposal of J.A. McIntyre, the contractor for the 
super structure, etc. of the building in your charge, in amount 
twenty dollars ($20.00), to substitute a mortar of neat Red 
Diamond Portland cement,in lieu of cement and sand, for point 
ins the joints of the granite worh, all as stated in detail 

in the said letter of acceptance. 

You are hereby authorized to certify and issue vouchers 

on account of the worh, as required by the terms of the con¬ 
tract and the printed"lnstructions to superintendents, "pay¬ 
ment of which vouchers the Disbursing Agent has been author- 
±2Cd t0 maxe from the appropriation for Mint Building,Denver, 

Colorado. 




pr;)itRH 


v% , > 

cooper 3uililr,% 

!>*nv*r t Cel©rr 


uir:- 


T>*o. 3, 


Ir. view of the r>tat<&.oiit «*nd reeo- amiation ©or.-iain*'; 
in loiter of the Sth Instant froas tho wupwrl tentent of ^an- 
ptruotion of the new > int duildi n* «i Denver # 0 ol<n*a 4 o # your 
prepowal, the ?th inrtant, addra? *** t© hi. , in a, .ouut 

twenty dollar* (330.c*! ) # in hereby r*©apt»*'* to rubrtllute a 
mortar of n«at Hod Dio ond Portion^ r»* rmi •» p©imm* th# 
j >lnto of V-ia ^ranito por* f in lieu of and Rtnd, with 

r*lorins natter and isixtur© t© r*rS«r the ..^rt*r inpervioua 
to r.oloiaro, th© *ft * t*ln ,T roaeoiKbl* nad n public 

exigency yftvjuirlii!; thiw «ttbaiHutior :t whifih ia to bo ©onold©red 
ji« on addition to your ©or.tr**t for th* auparwt mature, at* 


of th* buildin-, for wbiah your original proparal ra» &o~ 

ooptod If ere h HP»X 8 -''i» 


It ir und<r*tood and agreed that thie addition if r.ot 


to of foot th* tiro* ror th© ©o plot Ion o'* tho worv , an require ; 
t) y tho tori?:* of your eontrootjihftt tho nnu* le without proju- 
<tio© to any *«* ri£htw of the United 3t*ta* th©r©iumar;and 
without prejudiaa,*l*e g to any end all risht» of th* Ur.itrd 


*t«t*« asatnet th* mr* tie* on th* bond executed for Xhff f4lth 


f U l,ffllfiUroont of th* ^or.traot. 

Plea*© promptly aehno-rledf:* th* roooipt or this 
copy o! ’ r ’ ,1 " > ' wlu >-** '•or*irt*1 to XMo «u*wint«B<t»nt 

R*?tp«ot fully t 


letter,* 


/ O <z) 


DENVER COL6* Ml^ 1 ^ 4 



Treasury Department 

OFFICE OF THE SUPERVISING ARCHITEC i 


jn rcplyi^n to this Lett er 
initials in upper right-hand 
comer must be referred to, 


Washington, December 14, 1900 



ENCLOSURE. 

Superintendent of Construction, 
New Mint Building, 

Denver, Colo. 



Sir • 

I enclose herewith for your information and files of yoxe 
office a copy of Department letter of even data accepting the Pro¬ 
posal of Mr. ^hn A. McIntyre— forwarded in your letter of De¬ 
cember 5, 1900—the contractor for the foundation, superstructure 
and roof covering of the building in your charge, in amount five 
hunaied dollars ($500) for changes in galvanized iron flue linings, 
*«., as shown on drawing #5^a, all as stated in detail in said 

letter of acceptance. 

You are hereby authorized to certify and issue vouchers on 
account of the work as required by the terms of the contract and 
printed "instructions to Superintendents," the payment of which 
vouchers the Disbursing Agent has been authorized to mahe from 
funds remitted to him on account of the appropriation for the 
Mint Building, Denver, Colo. 

In this connection you are advised that your understanding, 
as stated in your letter of the 5th instant, that there are to be 
no floor openings in any of vents “B" at' attic floor line is 
oorreot. 

Respectfully 



v. 


A * tr ", 

Acting Supervising Architect. 


gnvxn, ooio, hot hist at*a. 


% 


December 14, 1> ( '* 


Mr. John A. McIntyre. 

Cooper 


Denver, Colo. 


sir: 


In view of the Htatmrnt on' 4 v*> oow—iu,?.?i 11 oft oar.fccin^ ; in 
lotto? o^ Eeefftcbrr f*, 1PO0 trm the fupe^lntendenl or c->oe»tr«?r* 
lion of the n«~ Hint Dull line at Denver t Colorado, and In eo-orcl- 
anoo «rith the approval of this Erpartrient, your proposal« dated 
$*».&.\s&r 3, l»00 % eHroott** to bin, in mount five fcunire * 
l*rn (#500), in hereby accepted to furnish all labor am zsaterl- 
ala reiuiroi to laaVo serial n I to Wife 1 in the galvanized iron flue 
linings, *e., Included in your oonV’aet, for the foundation, 

super at nurture, and roof covering of the ka«i hulliiru* (for 

whieh your original proposal was adapted tforhh 30, lc?8) in 

striot aeoor anee *<rlth drwlns; y5'a and tie instructions of 

Superintendent, the a one bet ieened renaenabl#, tide to be 

•Qdsidared an addition to your eel* con tract, and a uum^ « • 

a puoiie exigency 

requiring the Str mint# ps itaee tup ^or>r. 

U 1« un'i.rftov ««<! «*r.a! that tMs oMltton 1* not t, 0 

«f*"e<*t the tlM '‘o ’ 1 th* a«-!>i»»tion o'* the ,, 4 

« iTi require by 

t«r.». .f /our mtrMti that th. aw i 8 -Uhout psojaMo* to 

an/ sni on rl^t* of the unite! Ptatae thereunder- _ 

' w > without 

prejuaio, also to My an! all rl*hta of th, 8alui tx ^ Un 


♦ 


DUUfSP, om. 0 . Hitt BU)*Q, 


9% 

&. 




iho auraiiea of tht bond ejceoutod for the faithful 9erfoitt6n<M 
of the eontract* 

fleaae pro&ptljr the ren^ipt of tMa letter 

a oopy of Hiiob nil ho forrardod the frap*rint*rui*nt for hie in- 
formati 'n nod ftuldanee* 


Honpeotfiji ]y t 


Sc* 'rn ■ 


form *0. I 

E«1 12 18 97 2,000J 


DENVER* COLO. MINT. 

AUTHORITY FOR OPEN-MARKET PURCHASE. 

Tp (All leUert In reply to official communication* mutt refer to initial in upper right-hand comer.) 


/ 0(s. 


■ST2 


treasury ^c^artment. 

Office of the SUPERVISING ARCHITECT* 

Washington, D. C„ December 7, 1900. 


Superintendent of Construction, 
Mint Building, (new), 
Denver, Colorado. 


Sir*. 

In view of the request and recommendation contained in your 
letter of the 3rd instant and the public exigency requiring the 
immediate delivery of the articles and performance of the work you 

are hereby authorized to incur an expenditure not exceeding 
nine dollars ($9.00) 

in securing in open market at lowest prevailing rates: 


two tons 
in 


of coal (2240 pounds each) for use 
Superintendent’s office, 


$9.00 


Your attention is oalled to printed "Instructions to Superin¬ 
tendents," and you will issue and oertify vouchers on account of 


the above in accordance therewith, payment to be made from the 
appropriation for "Mint Building, Denve^Colo. M 

Resnectfullv vours. s /„ „ 

Acting Chief Executive Officer. 



QLxtxi o\' "©mm*. 


BUREAU OF HEALTH. 


T . A. CARUN, IsA. D . 

HtlkLTH COMMIMIQNCn. 

FRfcNtt. OViUN, NV. D. 

Assistant Health Commissioner 
SHERMAN WILLIAMS, M. D. 

Bacteriologist. 

ED. C. SOETJE, 

Secretary. 
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THOS. T. ECKERT, President and General Manager. . _ 
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Construction Mint, 
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-Denver, Colo# 
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,ave your reasons for telegram of twenty fifth before deci- 



J. K* Taylor Supervising Archt# 




















DENVER,COLORADO: NEW MINT. 

Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 


// a 




In replying to this Letter the 
initials in upper right-hand, 
corner must be referred to . 


Washington, December 19,190 , 



The Superintendent of Construction, 

United States (new).Mint, 

Denver, Colorado. 

Sir: 

I am in receipt of your letter of tlie 14 th 

instant relative to the construction of certain 

steel work in connection with the building under 

your charge,and in reply i have to state that the 

*' Ge -u bolts for rafters therein referred to is 
satisfactory. 

Respectfully, 



DENVER, COLORADO: 



In replying to this Letter the 
initials in upper right-hand 
comer must be referred to • 


HIT” MI SIT. 


/ / / 


Treasury Department 

OFFICE OF THE SUPERVISING ARCHITEC i 


Washington, December 20,1900. 


The superintendent of Construction, 
United States New Mint, 

Denver, Colorado* 


Sir: 


I have to advise you that Mr. Edwin S. Church, 
Superintendent of Machinery at the United States 
Mint,Philadelphia,Pennsylvania,has this day been 
directed to visit Denver,Colorado,for the purpose 
of obtaining full data regarding the machinery to 
be installed by the Mint Bureau in the building 
under your charge* 


I have to request that you afford Mr. Church 
every facility possible for examining the build- 
ills and studying the drawings in your possession. 

Respectfully, 




Supervising Architect, 



R. 


DENVER, MINT (NEW) 


4 


/ / < 2 , 



In replying to this Letter the 
initials in upper right-hand 
comer mustoe referred to. 


Treasury Department 

office of the supervising architect 



Washington, December 21 , 1900. 


Superintendent of Construction, 
U. S. Mint (New), 

Denver, Colorado. 

Sir:- 


I have to acknowledge the receipt of your letters of 

♦ 

December 8th and 13th, together with sample of granite referred 
to therein, all in connection with the material being furnished 
for the upper course of cornice in the building under your charge* 
The sub-contractor for this work has called at this of¬ 
fice but ' it is not permitted in any matters connected with 
contracts to deal with other than the principal. It win be 
necessary for the contractor of the building to fully comply 
with the requirements of his contract relative to this stone, 
subject to the accepted sample and cutting thereon. 

Respectfully, 



V. 



(DENVER, MINT) 



, replying to this Letter the 
initials in upper right-hand 
corner must be referred to. 


/ / oj' 


Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 

Washington, Dec.22,1900* 

c/ 



Superintendent of Construction, 
Hew Mint Building, 

Denver, Colorado. 

Sir:- 




I have to acknowledge the receipt of your letter of the 
13th instant, enclosing communication from the contractor 
for the super structure, etc. of the building in your charge, 
stating he can make no deductions for certain omissions re¬ 
ferred to in Office letter to you of the 1st instant.and you 
are therefore directed to require him to furnish all material un- 
derhis contract,and where it is probable a change will be de¬ 
sired to pile the material where it will be available for 


future work. You will also require the contractor to take 
down the defective portions of the present chimney ,after 
which he will not proceed with rebuilding until noti, ied by 
you;and you are directed to advise this Office relative to 
the number of brick required for the remainder of the chim¬ 
ney, in order that the matter may be taken up at the tine of 
final settlement with Mr.McIntyre. 

Respectfully, 

Cv - „ «T r 

^Supervising Architect. 


J.S.S. 







Form 34. ) 

Ed. 12 10 97 2,000. J 


ADVISING OF REMITTANCE OF FUNDS. 



treasury Ipqmrtmewt, 

omoi of SUPERVISING ARCHITECT, 


Washington, D. C., December 22, 19 QQ&8& . 


Sir: 


i our estimate of funds required during the month of December, 1900, 

1-8$ , for the work under your charge, is received. I have to advise you that a 

» 

remittance o] $ 25,000 to James L• Hodges, 

Disbursing Agent, has been requested. 


Respectfully yours, 



Acting Chief Executive Officer. 


Mr. Lee Ullery, 

Superintendent U.S. P • 0 • 


Denver, Colo, 



DENVER, COLO. 

Form 40. I 
Ed. 12 1597 2,000. J 


MINT. 

authority for open-market purchase. 


/ / <z5' 
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yAil letters in reply to official communications must refer to initial in upper right-hand comer.) 



treasury department, 

office of the SUPERVISING ARCHITECT) 

Washington, D. C., December 28, 19o0 • 

Superintendent of Construction, 

Mint Building (new), 

Denver, Colorado* 


Sir: 

In view of the request and recommendation contained in your 
letter of the 24th instant and t * 1 e Public exigency requiring the 
immediate delivery of the articles and performance of the work you 

are hereby authorized to incur an expenditure of five dollars 

($ 5.00 ) 

in securing in open market at lowest prevailing rates. 

photographic viev/s of work on the building, $5.00 


Your attention is called to printed “Instructions to Superin¬ 
tendents," and you will issue and certify vouchers on account of 
the above in accordance therewith, payment to be made from the 

appropriation for “Mint Building,Penver,Colorado. 

Respectfully yours. 


ro 


2* 


Chief Executive Officer. 


DENVER,COLORADO: 




NEW HINT* 

Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 



Washington, January 8, 1901. 


CO 



V 


The Superintendent of construction, 
United States (new) Hint, 
Denver, Colorado. 


* 


Sir: 

In reply to your inquiry of the 26th ultimo 


I have to state that no changes,other than those 
mentioned in your letter,are considered probable 
in connection with the work on the building under 

your charge. 



Qfficz of 



^XXpmntjendmt of Construction, 

U 5 Post Office, Court irouse, etc., 

SAIT FRANCISCO, CAL., 

January 10, 1901. 


Mr. Lee Ullery, 

Supt. of Construction, New Mint, 

Denver, Colorado. 

My dear Ullery 

I received the following telegram from Asst. Secretary, 

H. A. Taylor: 

"When work will permit, but early, go to Denver new mint. Find 
letter there mailed today, care Ullery. Answer.” 

I cannot imagine of course what is wanted of me at Denver, but 

as I have been ordered to go I will have to make the trip. 

I expect to be able to leave here the early part of next week 

and have so wired the Asst. Secretary this morning. 

Will let you know, however a day ahead when I expect to arrive 

in your city. 

With regards, I am. 



Yours truly, 


DEIJVER.COL. Mint. 



ro '%£,»o.} 


Ed.12' 29 


Tfjcasttry Department, 



Office of THE SUPERVISING ARCHITECT, 
Washington, D. C., January 19 • 1901 ‘ 


Mr. 


Lee Ullery, 


Supt. TJ. 8. U • S « Mint} 



Denver, Col. 


I have to acknowledge the receipt of your ‘‘ Estimate of Funds ” required 

the month 

for the work on the building under your superintendence during 
of January 19°^- 'fund to advise you that, as it appears the remittance 

of funds heretofore made to the Disbursing Agent on account of the appro¬ 
priation for the building is sufficient to meet all vouchers issued or to be 
issued for expenditures on account of the work on the building, to and/ 
including the last day of the current month, no further remittance will be 


made to him at present. 

Respectfully, yours, 


Chief Executive 


ive Officer. 


V. 




In replying to this Letter the 
initials in upper right-hand 
corner mutt be referred to. 


ENCLOSE. 


I i q 

Treasury Department 

Office of the supervising ARCHITECT 

Washington, January 29, 1901. 


s 

The Superintendent of Construction, 

U. S. Mint (New), 

Denver, Col. 


Sir i 

Enclosed find copy of report, dated the 23rd instant, submitted 
by Hr. J. 1. Roberts, Superintendent of Construction, U. S. Court 
House and Post, Office, San Francisco, Cal., as the result of ait ex¬ 
amination made by him, under Departmental instructions, of work sup¬ 
plied by Hr. J. A. McIntyre, under a oontract for the erection of 
the building under your charge. 

The report is clear and specific and demands no amplification 
other than to state that the suggestions and recommendations made 
meet with the full approval of this office; and you are now request¬ 
ed, in line therewith, to make demand upon the contractor for the 
performance of such work as may he necessary. 

It may he noted that Mr. Roberts, in the concluding paragraph 
of his report, intimates that the performance of the work, as recom¬ 
mended, can he accomplished in three weeks. Please notify the con¬ 
tractor, in writing, and forward to this office for record a copy 
of such letter; and in the event that the contractor does not evince 
within a reasonable time a disposition to comply with the demands 
made, notify this office, for such further Departmental action as 
may he necessary for the proper protection of the Government *s inter 

ests. Respectfully, < -v*. 

^ L' Supervising Architect. 


Denver, Colo., 

January 23rd, 1901. 


n • 
• 


Supervising Architect, 

Treasury Department, 

Washington, D.C. 

Sir:- . , 

../Deferring to Department telegram, and letter,both oi tne 
9th instant,directing me to proceed to Denver,Colo.,in conn 
tion with the New Mint Building, I have to report as follow- 
pirst: “As to whether all materials and workmanship,so ±ar 

-——as prosecuted,are in full accord with the requirements or tne 
contract." 

In answer to this it may be stated in a general way 
that the work fully meets the requirements of the contract and 
is a credit to your office. There are a few portions of the 
terra cotta floor arches which,since being placed,have been 
damaged by the weather on account of not being protected,but 
it is understood that these portions are to be taken out and 
replaced with new work. 

As to the stone?/ork now in place,the specificati 
wage 9, calls for “fine si>C cut work"'. As is undoubtedly 
known to your office, there are,among granite cutters,two 
grades of six cut work,known to the trade as oridnary six cut 
work - and best six cut work - respectively. I take it,there¬ 
fore, that the term "fine six cut" in the specification,is un¬ 
derstood to be equivalent to the trade expression "best six 
cut." 

The character of cutting shown on the approved sam¬ 
ple cube forwarded by you under date of October 8,1898repre¬ 
sents, in my opinion,a good sample of "fine six cut" work,and 
the work now completed corresponds as closely as possible to 
finish on said'sample'. 


ions. 


t«e 


Second: "As to whether the granite delivered for the course 

referred to is in reasonable harmony with the approved sample"/ 
Referi-ing to your letter to the Superintendent under 
date of the 4th ultimo, (initial J.C.P.), I quote as follows: 
xxxxxxx so far as relates to cutting of the member,the 


.A. A A A A ^ -l v.auuuu u v_y n u u WX lUUlilU C/I ^ blit? 

ame should be accepted if the cutting conforms to that shown 
n sample forwarded to you August 2nd last x x x x ". 

Referring to Department letter of the 9th instant 
addressed to me, I quote as^follows: "x x x x approving the 


on 


cutting if it conforms to the cutting shown on any side* of the 
approved sample x x x x . . 

After an examination of the sample referred to it is 
found that the cutting on the several faces is not uniform 
Therefore, in view of the language in Department letter to’ne 
and for the purpose of determining whether the stone delivered 

nable harmonj with the approved sample". I u 


m reason 


. I have 
, the above 
chmg a conclu— 


of 


XO -LAI A Ilclj. JUVJaA a i*xuj; UUG au JI UVOU OCulL 

concluded to take the full scope of the meaning 
quoted ponds from said Department letter in reacmng a eo 
sion ana have used the poorest out face on the sample for -vrr_ 
pose oi comparison. This I think your Superintendent nnt 
warranted in doing by the terms of your letter of the 4th Si 
timo, 




My conclusion is that the cutting on the cornice 


stones is far inferior generally to the ousting shown on the 
poorest iace of the approved sample, especially is this the 

moulded members of the cornice,and the arrise 


s 


enerally are not cut sharp as required. * I may 'state ,however, 

hflt T. lip Tim oVi + Vi ™ ~ * - _ __ r. ^ o j. u 


that the finish or the facia member on a number of the stone, 

°l°£ e lyigenerally,to the finish on the poorest 
^i C £\, 01 t } e Gam Pl®i although in spots it is left somewhat 
rough. In many stones the finish tool was not used sufficient¬ 
ly to produce an entire tooled surface,but left "plucked" 

e iac ? ?? cornice. There is no evidence on the 
-inished faces of uhe moulded portions of the stone that a six 
cut tool was useo,although it is well known that a fairly 

smooth surface can be obtained by the pean hammer,if the sur¬ 
face be gone over a sufficient number of times. In most of 
this work, however, and especially on the moulded members,the 
marks of the axe or pean hammer,are too far apart thus leaving 
quite a rough surface. 

The exposed portion of soffit of cornice between the 
edges of panels and the modillions is not tooled properly and 
should be brought up to the necessary finish. As hereinbefore 
stated, the work now in place corresponds with the fine six 
cut sample, and to put oh the cornice (which is only 53 feet 
from grade) the present rough finish would,in my opinion, 
seriously marX the appearance of the building in one of its 
main features. The profile of the cornice lacks uniformity 
as I tested it with a" reverse template which I had made and 
considerable trimming will be necessary after the stone is set 
to make the lines of the various members come together at the 
joints. The profile as cut does not correspond with the full 
size detail on file with your Superintendent; it may,however 
correspond with the model which I understand was furnished the 
contractor. The principal variation.is in the upper member of 
the cornice, the nosing of which projects 5 7/3 beyond the 
face of the fillet immediately below the cyma recta,instead of 
6 7/18", as shown by the full size detail, (I thought it proa - 

of this condition in connection with the a 


er to 


acLvise 


you 


? "rincipal matter in hand.) .It,may be well also to mention 
hat stone,#62 has j a 4 crack in^it^the^full length of the stone, 


opposite side of the stone. I would reject this stone as the 
overhang of the cornice would make it dangerous. In stone #53 
the fillet immediately under trie cyma rec*~ ' ~ - -- 


is 


s 


plit badly 


for a distance of several inches near the middle of the stone* 
the entire face of this stone should be cut back slightly to 
remedy this defect. 


3 


♦ 

t 


trying and 


The bondsmen for the contractor are undoubtedly in 
expensive position, yet in justice.to Lhe Govern 

_.-i n r „ _ x o <1 -nnw finiRhftd. ± b IS 


ment,°I could not accept the stone as now finished. iy is 
therefor in a spirit of fairness to them, and a v iew of 

properly subserving the Government s interests b 5 
following recommendation: I recommend c-hat the finish fa.ce Oi 
the cornice be recut to harmonize with the cutting shown on 
the poorest face of the approved sample; that fillets and 
arrises be cut true and sharp; that the patched stones,where 
the patch has no support below, be rejected; that the stone 
with the large black knot and the cracked stone mentioned 
above, be rejected, and that stone #58 having the split fillet 
be remedied as suggested. „_. . _ „ , . 

There are about 1000 superficial feet m the face of 
this cornice, and on the faoia member it will not take very 
mush tooling to bring that portion to the required finish,the 
bulk pf the“letter being necessary on the mouldings and arrises 
and, m my opinion, an the stone could be made for setting 
inside of three weeks; thereiore,! would also recommend that 
the contractor be directed to proceed at once with the work 

outlined above. _ , . R a “ 

Respectfully submitted, 

(Signed) J. W. Roberts. 


COPY. 





DENVER, NEW MINT 
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LHB. 




Treasury Department 

OFFICE OF THE SECRETARY 


In replying to thts Letter ihe 
initials in upper right-nan a 
comer must be referred to 


Washington 


Jan. 30, 1901. 


-H 


Tnclosure 


The Superintendent of Construction, 
New Mint, 

Denver, Colo. 


Sir: 


There is transmitted ~herewith the original deed executed un¬ 
der date of June 11, 1896, by His Excellency, Albert W. Mclntire, 
Governor of the State of Colorado, transferring to the United States 
the jurisdiction of the State over the land acquired by the Govern¬ 
ment for the site of the new Mint building under your superintenden¬ 
cy. 

You will please have this deed recorded in the office of the 
County Clerk and Recorder of Arapahoe county, in the land records 
of said county, and return the same after its recordation to this 
Department by registered mail. Please pay the Clerk the proper 
fees for recording said instrument; take his receipt therefor; pre¬ 
pare and sign vouchers in your own name (in duplicate) for reimburse- 
'ment for said expenditure; attach said receipted bill thereto, and 
forward the vouchers to this Department for payment. 


Respectfully, 




T 



/ Z1 


POSTAL TEL EGRAPH-CABLE COHIPAHT " 

6. O. I ALBERT B. CHANDLER. President. 

J. 0. STEVENS. Sec'y. WM. H. BAKER. V. P. & 6, M. 


CONNECTION 

WITH 


THE COMMERCIAL CABLE COMRJNY 



JOHN W. MACKAY. President. 

ALBERT BECK. Sec'y. GEO- G- WARD, V. P. & G. M. 
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Supt. Now Mint, -* 

j Denver. Oolo. 

\ mere patches will he visible or require the introduction of supports 

below stone must not be accepted. 

J. K. Taylor, Supervising Architect. 

e 11 20am 
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Treasury Department 

Office of the supervising architect 

Washington, February 14,1901. 


* 

Tho Superintendent ol Construction* 

0.8.Mint (Hew), 

Denver* Colorado* 

Sir: 

Amplifying office telegram this day addressed to you in answer 
to your wire of the 13th instant, in relation to patching stone at the 
building under your charge, you are advised that the olfice interpre 
tation of the report of Mr.J.W.Roberts, Superintendent, &e.. of the 
23rd ultimo, is that where patching is visible or where it 
by the contractor to introduce supports oelow, which are not air J 
in position, the stone involved is to be rejected; but. where the 
patchir* is not visible and where there were supports below at the 
date of Mr. Robert's visit, such stone may be accepted. 

P/aarwart+.'fllllV* 



DENVER,COLO. 

Form 40 . , 

Ed 12 15 97 2.000. j 


Mint (new) 

AUTHORITY FOR OPEN-MARKET PURCHASE. 
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<All letters in reply to official 


communications must refer to initial in upper right-hand corner .) 



treasury department, 

office OF THE SUPERVISING ARCHITECT, 

Washington, D. C., February 19,1901. 
Superintendent of Construction, 

Mint Building, (new), 

Denver, Colorado. 

Sir! 

In view of the request and recommendation contained in your 
letter of theloth instant, and the public exigency requiring the 
immediate delivery of the articles and performance of the work you 

are hereby authorised to incur an expenditure of nine dollars 
and fifty cents ($9.50) 

in securing in open market at lowest prevailing rates; 

two tons of coal,(2240 lbs.each) at $4.75 per ton, $ 9.50 
for use in Superintendent's office. 


/ 


Your attention is called to printed -Instructions to Superin¬ 
tendents/' and you will issue and certify vouchers on account of 
above in accordance therewith, payment to be maae _rom the 

•opriation for “Mint Building,Denver,Colo. 

Respectfully yours. 




the 

approp 



Chief Execu 


. DENVER,COLO.,MINT BUILDING. 

Form 3». \ 

fid. 12-29-’94—2,000. j" 
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Treasury Jteyarltnent, 

Office of THE SUPERVISING ARCHITECT, 

Washington, D. C., February 20, 1901 


Mr, Lee Ullery, 


Sir: 


Supt. TJ. 8. Mint Building, 
Denver, Colorado. 


I have to acknowledge the receipt of your *.Estimate of Funds” required 
for the work on the building under your superintendence during the month of 
February, 19Ol,3b&0 . andj to advise you that, as it appears the remittance 
of funds heretofore made to the Disbursing Agent on account of the appro¬ 
priation for the building is sufficient to meet all vouchers issued or to be 
issued for expenditures on account of the work on the building, to and 
including the last day of the current month, no further remittance will be 
made to him at present. 

-P Respectfully, yours, 

Acting Chief Executive Officer. 


F.D. 





fD win c. madden, 

,-eT P. M. general. 
flD * 5b 


POST OFFICE DEPARTMENT, 

THIRD ASSISTANT POSTMASTER GENERAL, 


/ *2 qP 



REGISTRY SYSTEM, 

WASH I NGTON, D. C. 


0. 16. Vol. 56 


February 23, 1901 



Mr. Lee Ullery, 

Superintendent of Construction, U. S. Mint (New), 
Denver, Colo. 


Sir 


Your communication of the 18th instant, address¬ 
ed to the Honorable Postmaster General, has been 
referred to this office for its attention.. 

You are informed that the action of the Post¬ 
master at Denver in exacting registry fee upon of¬ 
ficial matter mailed by you, is proper and within 
the Regulations. 

Under a recent decision of the Attorney Gen¬ 
eral, official matter mailed elsewhere than at the 
City of Washington, D. C., except upon official bus¬ 
iness of the Post Office Department, or relating to 
the Census, or that presented by some officer oj. an 
Executive Department, or Bureau thereof, who may be 
temporarily absent from Washington upon official bus¬ 
iness pertaining to his office, is chargeable with 

the usual registry fee. 


2 - Lee Ullery. 


Under this ruling, the matter in question is 
not properly entitled to free registration . 

Yours respectfully. 



.1 


Third Assistant Postmaster General 

ef~ 








MINT (new) 
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AUTHORITY FOR OPEN-MARKET PURCHASE. 

i reply to official communication* must refer lo initial in upper right-hand comer.) 
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‘treasury department 


OFFICE OF THE SUPERVISING ARCHITECT, 

Washington, D. C., February 28, 1901. 
Superintendent of Construction, 

Mint Building, (new) 

Denver, Colorado. 


Sir: 


In view of the request and recommendation contained in your 


letter of the 19th instant, and the public exigency requiring the 


immediate delivery of the articles and performance of the work you 

are hereby authorized to ineur an expenditure of five dollars 
(§5.00) 

in securing in open market at lowest prevailing rates: 

a case, with shelves, for office books and records, $ 5.00 


Your attention is called to printed "Instructions to Superin 
tendents," and you will issue and certify vouchers on account of 



/ 2 

(PRINTED HEADING). 

Denver,Colo # , March 8,1901. 


jj0g Ullery, - • > 

U.S.Mint Building (New), 


Denver, Colorado. 


Sir:- 


to holes in 


Referring to our conversation of a da:, ov txo ago, * 1^. 4. 0 
iron channels for bolting wood filler, I have tne nonor to 


Specification "B-S- .provides as follows: "wood ^^f^^ion 

S &S5 ^rawin, provided 

me when contract was figured upon show any such oo-t-.^. 

The only drawing in any way indicating bolti^l^-draw 

-ing Ho.45" ,a detail furnished me onL, ^^^ people'in their plans 

and never,as I am informed, ; u -‘ or e ’hat under the present con- 
and specifications. It seems therefore, .nat_ unuo.. 

ditions,work is called for that 


I could not 


have had any knowledge of 
require the hand bor- 
ume number of bolts 
tvidt I he alloAved the sum of 

and nuts, I have the honor to *e -^ “ prejudice to the Unit 

^r^;^r o rS r of f n S S riyhe W o^iginaS contract,or the 
extension of the time oi said son rac 


ait ions ,worK is c.uicu - w _„ lr rP( - 

when bidding upon the work,and as 0 f the s; 

ing of nearly ICO holes,and the furnishing f n 
—T _ _.j. _ , f t.n reouest that i oe hi±< 


very respectfully. 


(Signed) J.A.McIntyre 

T. 





COLO. .MINT (NEW). 


DENVER. 


/2f 

Treasury Department 

OFF.CE OF THE SUPERVISE ARCHITECT ^ 

Washington, February 23, 19oi. 



architect 


Hie superintendent of Construction, 




U. S. Mint Building (New), 
Denver, Colorado. 


received. 


FEB251901 


You are requested to procure a sample of the water 
furnished the building under your charge for use in connection 
with the operation of the engineering plant thereof, and forward 
the same to this office as early as practicable. Should it be 
possible to obtain from the municipal authorities a recent 
analysis, made under their supervision, of the water referred 

you are also requested to procure and forward a copy of the 
same. 


Respectfully, 






BENVEK MINT 


Form No. 1W*\ 

Kd 2 1 1901 3.000.» 
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corner »»» st be TC f errtd °* 


greasninj Akpartimmi ^ r 

OFFICE OF THE SUPERVISING ARCHIj-EG' 

Washington, March 12,ISOl. 


Sunerintendent or Construction, 

1Toy; Mint, 

T) e n v e r, C o 1 o r ado 


Sir * 

I haV e the honor to acknowledge the receipt this day of your 
communication dated Mar. 9 190 1, and in reply to advise you 

that the matter will receive prompt consideration, and that action 
will be taken at the earliest possible moment. 

Respectfully, 

J. K. TAYLOR, 


Supervising Architect. 



In in(HiU in 
comer must 


DENVER, COLORADO! NSW MINT. 

Treasury Department 

Office OF THE SUPERVISING ARCHITECT 

Washington, March 


to thit Letter 
upper right-hand 
H referred to. 

( forwarding ) 



The Superintendent of Construction, 

United States (new) Mint, 

Denver, Colorado• 

Sir: 

There has been forwarded this day a print 
of drawing #69 showing the approaches to the 
building under your charge,and I have to re¬ 
quest that same be returned to this office at 
the earliest date possible,after indicating 
thereon the information requested regarding 
certain grades and grading. 

Respectfully, 



R. 


flflVBR, COLO, MINT (new) 
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treasury department, 

OFFICE of THE SUPERVISING ARCHITECT 

Washington, March 18, 1901 


Rel. to photographic views of work on building. 


The Superintendent of Repairs, 

U. S. Mint Building, (new), 
Denver, Colorado, 


I nave the honor to acknowledge the receipt this day of your 
communication dated *ar .14th,190L and in reply to advise you 
that the matter will receive prompt consideration, and that actxon 

will be taken at the earliest possible moment. 

Respectfully, 

C. E. KEMPER, 


Chief Executive Officer. 


/ J z 


DENVER, COLO. MINT (new) 

k'orm 40. i 

Ed. It16 W 2,000 AUTHORITY FOR OPEN-MARKET PURCHASE. 

\AU letters in reply to ojjlcial communications must refer to initial in upper riyhUhand corner. » 

F 

^reasvmj Bepartraent, 

OFFICE OF THE SUPERVISING ARCHITECT, 

Washington, I). C., March 20, 1901. 


The Superintendent of Construction, 
Mint Building, (nev/), 

Denver, Colorado. 


Sir*. 

In view of the request and recommendation contained in your 
letter of the 14th instantqnd the public exigency requiring the 
immediate delivery of the articles and performance of the work you 

are hereby authorized to incur an expenditure not exceeding 
five dollars ($5.00) 

in securing in open market at lowest prevailing rates. 


photographic views of Y/ork on the building 


$ 5.00 


Your attention is called to printed "Instructions to Superin¬ 
tendents," and you will issue and certify vouchers on account of 

fr “ the 

Respectfully 

Jjtf Chief Executive Officer. 




/ J J 


DEH 7HR,COLOR',DO: NEW MINT. 

Treasury Department 



OFFICE OF THE SUPERVISING ARCHITECT 


Washington, March 22 , 1901 


The Superintendent of Construction 
United States (new) Mint, 
Denver, Colorado* 


Sir: 


I am in receipt of your letter of the 9th 
instant in which you state that a quart of the 
water to he supplied in connection with the 
building under your charge was on that date 

forwarded for analysis* 

In reply I have to state that this package 
has not yet been received,and,in view of the 
tine which has elapsed since the date of ship¬ 
ment,you are requested to secure and forward 
an additional sample at the earliest date poss¬ 
ible* 


Respectfully, 






*■££HB? 


’fvcasuuy gepartroimt, 

OFFICE OF THE SUPERVISING ARCHITECT 

Washington, Maroh 22,1901. 


The Superintendent of Construction, 

’J.3.UQW Mint, 

Denver,Colorado. 

! have the honor to acknowledge the receipt this day of your 
communication dated March 18, 190 1, and in reply to advise you 

that the matter will receive prompt consideration, and that action 
W ill be taken at the earliest possible moment. 

Respectfully, 


J. K. TAYLOR, 
Supervising Architect. 


(Printed Heading). 


Denver,Colo. , March 25th,1901. 


Dee Ullery,Rsq•, 

Superintendent of Construction, 

Denver Mint (New), Denver, Colo. 


Sir :- 


Referring to our conversation of sone days ago in regard 
to a locked and soldered Joint on copper louvres,where sane join 
the roof flashing in skylight, I have the honor to say: 


After a careful examination of drawing No.35 and the speci¬ 
fications regarding the copper work, I an convinced that the forma¬ 
tion of such joint as suggested should he considered as extra or 
additional work. 


The clause that "all seams shall be single locked,refers. 
in my opinion, to the roof proper and the copper lining,where the 
size of joints is specifically mentioned,but does not apply in any 
' 7 ay to the question under consideration,as under the heading "Sky¬ 
light”,it is specifically provided that the copper must "be return- 
ed." into the louvre openings. This view is further strengthened by 
the fact that it is nearly a mechanical impossibility to catch sold¬ 
er in a horizontal joint having its opening above the point of the 
application of the solder. 

I have therefore the honor to request that before finally 
calling upon me for the performance of the work in question, that 
you lay my views before the Department,and ask its ruling in the mat¬ 
ter • 

Very respectful^, 

(Signed) J.A.Mcintyre 

T. 



/ 3Y 


Treasury Department 



OFFICE OF THE SUPERVISING ARCHITECT 



inn to this Letter the 


Washington, March 23, 1901. 



Your letter of the 15th instant, reporting progress at 
the building under your charge, was duly received, and the 
statements made by you noted, in regard to the approaching 
completion of all work under a contract v/ith J. A. McIntyre. 

From statements in your report it appears that upon the 
supply of four pieces which have been ordered, to substitute 
for broken and patched pieces of main cornice, this branch of 
the work can be soon completed. 

In submitting your report at the close of this month 
please indicate the probable date when, in your judgment, all 
work embraced under the contract referred to will be completed. 


Respectfully, 






A. MCINTYRE. 


/ 



_ 402-404 COUrx.x' 
fiOO** penveh, COLO. 



Denver 


Colo. March 2« 1901 


Lee Nllery Esq. 


Superintendent Construction. 


New Denver Mint, City, 


Replying to your letter 26th, inst, requesting infor¬ 


mation as to the date of completion of the Denver Mint (new) 

0 

under my contract, I have the honor to say, 

« 

All the Maine granite for the top member of the roof cornice, 
has been put in place upon the East, North and West sides of the 
building, and the v/eather permitting the entire south side, 
with the exception of four stone condemned for defects, should 

4 

be in place by March 3oth. inst. 

The condemned stone were ordered from the standard granite Co 
Dec, 29th, 1900, and were again ordered by said Company* s agent 
February 27th, 1901, C. J, Hall the President of said Company 
advises that it will be impossible to furnish the stone called 

4 

for begore May 1st, nextat which time they will be delivered at 
the site of the building, 

I have already made arrangements to commence April 1st,on the 
roof roof tiling and terra cotta partitions, and on the s?.me 

date to comx»lete the areas and steps. 
i*.h the exception ol the condemned stone, and that portion of 


, i: ucb^ 8 *" 

Lx* "VvER. CORO- 

telephone 7238 . 


„«»•*» AR " 0 ^ , ^j 4 .RRIR 9 ’ 

. isSlSS GRANJTE QOA 


the ro0 f necessarily left open on account of the absence of the 

i wily «w~*. «•*“' * mdtt4M ’ “ nr ‘ M 

the building not later than June let. 1*01. 


I assure you that no effort will be spared to hurry the wor* to 


completion, and should bad weather not intervene, 

to W. —t th. ««. -»11 b. .-*««« “ «” 


dateeli have mentioned* 


Very Respectfully 

5& 






J J-/ /. 


DENVER, COLORADO: NET MINT. 



% 




Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 

Washington, March 26, 


1901. 



The superintendent of Construction, 
United States (new) Mint, 
Denver, Colorado. 


Sir: 

I am in receipt of your letter of the 
22 nd instant,transmitting a print of drawing 
HO. 69 for the building under your charge,and 
to reply I desire to state that the infec¬ 
tion therein contained has been noted. 



B. 



7 


In replying to thu Ldhrthe 
initial* in upper right-hand 
corner must be referred to. 


Treasury Bepartmeut, 

OFFICE OF THE SUPERVISING ARCHITECT 

Washington, March MB, 1901. 


Rel . to water to be supplied to Mint Building, 


The Superintendent of Construction, 
U. S. Mint Building, (nev), 
Denver, Colorado. 


Sir: 

I have the honor to acknowledge the receipt this day of your 
communication dated Mar .25th, 1901, and in reply to advise you 
that the matter will receive prompt consideration, and that action 
will be taken at the earliest possible moment. 

Respectfully , 


C. E, KEMPER, 


Chief Executive Officer. 




. ' / 

iVBE MINT’ Treasury Department 

Enclosure. off.ce of the supervising architect 

Washington, March 29,1 

'SSSKiKW 

-intanient of Construction, 

Superintend . Mint Building, 

Denver,Colorado. 

?lr: ’l enclose herewith , for your information and the 
- me8 of your office, a copy of Department letter of 

of tne Sth instant,- of Mr .d.A. McIntyre, the contractor 

for the superstructure,etc.of the Building in your 

. onlA , mt joe 00 to bolt the wood work to the 
charge, in amount „ 

_ o-iit ters. as shown on drawing t * 

channel bach of roof gutter 

all as stated in the said letter of accept ano 

you are hereby authorized to certify and issue vouch¬ 
ers on account of the worK, as retired by the terms of 
We contract and the printed -Instructions to Superin¬ 
tendents,- payment of which vouchers the Disbursing A- 

. . ^ve from the appropriation 

gent has been authorized to mak 

for Mint Building, Denver, Color ado. 



J.s.s. 






' 4 T> j.a.hgI? %yr« ♦ 

Coopnr &\ill Un£ « 

mwnr .Colorado. 

Pis* 

Xn of ifco •%•%•»**** ***1 yooo«»o« 4 atio» ‘ on 
tRtw * ir . utw of «rcf. «.»Ml fro» V* *mr*%**** 

.r Con.tnK.tlon of it* H* «1« *‘ iWi " E ln ,W * ° UV * 
your prop~«l .0*1*4 «*r,h M«u »>«•—* *° M "’ ln 

• ..aunt t«ntY-«« «•*»*. <*”•<»>• 1# hWBy 
t * oalt tk. *000 work to t*. ** 01 r °° f ^ 

t« n , *• »ho*n on irswlne ** 8 « tb * B9 ’* Mlr * M ^* X 

r 0 . 8 on.bl*, t»t« ** o ®™*' ,ere4 M •* :mon *° 

. 4 * rtt . -n^T^tritoturo. roof *<**«-~ 
oontr.ot for th. founds. B '> 

,_ *., 11 vir, —f or whiali yo**r origin** 
ing.ot 9 .ft tft* sntd * ■ ■ 

• Wfek 91,4 * 110 ** 1 

proposal »«® onpoptoA >r- 

^ tno~ of *7" rt - 

It u unior^ood Hi tR1S 

,.^t tb. ti*. f« t* 9 9 ^ i "“° n ° f lS# *° rt 
r»ot to *f>*ot ti.« 

► «h. tan Of >o«r Ofbtraet. tkot the 

a. roouimt by »*• 1 T „ .... 

t0 8 py .na.il riybto of tko 

...» t. without pr.luOloo to.n, 

v ft.,rt »ltk«ut pr«juli-e.ol.o.to 

Unitt.il St»t«« th»r«un.ler,« 

nntt.o »**»•" 9 f' 9lT,, » tfc * 

ftny »rvi « 1 X riptit* o t. 

. _ .... fsr tn« r.ithfui fuifiii- 

on tlvo bon A 


*«»nt of tfc* «o tracst. 


*Xn%yr#» p» 


PXo&ft' promptly aafcnowlaage tfcn rm* 1;4 of tMt le ? ,- 
t^r* h oopy of wfclofc win bf* forward*** to the super in- 
to aerit of the tiding* *or hie information *n$ gtiideBoe, 

Paapeotfully f 

7 

■W 


J.C.!\ 


««*•»!•*’ inry. 
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'Ircasttty Ipcyartiwcnt 

office OF the SUPERVISING ARCHITECT 
Washington, March 29,1901. 


The Superintendent of Construction, 

U.3.Mint Mew, 

Denver,Colorado. 

Sir*. 

I have the honor to acknowledge the receipt this day oi your 
communication dated March 26, 190 1, and in reply to advise you 
that the matter will receive prompt consideration, and that action 
w ill be taken at the earliest possible moment. 

Respectfully, 


J. K. TAYLOR, 
Supervising Architect. 


JOHN A. MCINTYRE, 
general contractor, 

BOOMS 402-404 COOPER BUILDING, 
DENVER, COLO. 

Telephone 1238. 

OWNEH AND OPKHATOR 

AHKiNS Granite Quarries. 


/ V 


Denver Colorado. April 2 1901 


Lee Ullery Esq. 

Superintendent Construction. 


Denver Colorado. 


Dear Sir. 


In order to make final settlement with sub-contractor 


I will be pleased if you will advise me of the total number of 
cubic feet of Platte Canon called for in your official estimate. 


for use in the United States Mint Building under my contract. 


Very Respectfully. 



Form No- l ^*} 
Kd. 2 11901 3,000. J 


A jaasiS?^a£s 

wr ner muM be rejerred to. 


Treasury department, 



OFFICE OF THE SUPERVISING ARCHITECT 


Washington, April 2,1901* 


the Superintendent of Construction, 

New Mint, 

Denver, Colorado* 

Sir: 

I have the honor to acknowledge the receipt this day of your 
communication dated Maroh 30, 190 1, and in reply to advise you 
that the matter will receive prompt consideration, and that action 
will be taken at the earliest possible moment. 


Respectfully, 


J. K. TAYLOR, 
Supervising Architect. 



In replying to thi* Letter the 
initial a m upper right-hand 
comer must fie referred to. 

( ENCLOSURE ) 


NSW iftjJT. 

Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 

Washington, April 2 


K 

4 


5 

\ 


The Superintendent of Construction, 
United States (new) Mint, 
Denver, Colorado• 


Sir: 

In reply to your letter of the 26th 


ultimo I enclose herewith a pencil sketch 
showing the construction and form of the 
Skylight louvres for the building under 
your charge, which sketch will explain the 
construction of the louvres more clearly 

than shown on drawing #35. 

The question of raising the flashing, 
as suggested by you,will form the subject 
of a separate communication. 

Respectfully, 




A 

u 



) 

1901 


R. 


DENVER MINT 


i 

\. 



ENCLOSURE. 


In relying to this Letter the 
initials in upper right-hand 
comer must $c icferrod to • 


Treasury Department 

OFFICE OP THE SUPERVISING ARCHITECT 



Washington, April 2,1901. 


Superintendent of Construction, 

New Mint Building, 

T)enver, Colorado. 

Sir:- 

Referring to your letter of the 26th ultimo, you are 
directed to obtain a proposal for raising flashing ah out- 
ventilator of the building in your charge, as indicated on 
drawing herewith enclosed, and forward the same to this 
Office, as soon as possible, with your definite recommen¬ 
dation. 



H.M. 



DE1IV2R,COLORADO I IIS':’ Mill?. 

Treasury Department 


/ Lf-Cj 


in replying to this Letter the 
^initials in upper right-hand 
compr must ue referred to . 


OFFICE OF THE SUPERVISING ARCHITECT 

A yyt »±1 2 , 1901 . 

Washington, AP- 1 - 


The superintendent of construction, 

..-^United States (new) hint, 

Denver, Colorado. 

Sir: 

The samples of water referred to in 
your letter of the 20th ultir* have been 

received, ’out,as the Quantity is not suf¬ 
ficient to permit of proper analysing 
ha ve to request that an additional B^on 

he at once forwarded. 

I have also to request that you pre¬ 
pare and submit to this oifice at tb ^ 
‘earliest date possible an estimate and 
specification for sinking such v,ell ’ or 
wells, as in your judgment may be neces- 
sary to furnish an adec^ate water sup. 
f0 r the building under your charge. 


if 


R. 


/ 


P 








/ JV 
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V 

Treasury jOcpartmcut, 

office OF the SUPERVISING ARCHITECT 
Washington, April 4, 1^01* 


Th^ Superintendent of Construction, 

United States (new) Mint, 

Denver, Colorado. 

' 

4 

S f jT, 

I have the honor to acknowledge the receipt this day of your 
communication dated April 1, 190 \ and in reply to advise you 

tkat the matter will receive prompt consideration, and that action 
wjill be taken at the earliest possible moment. 

7 

Respectfully, 


J. K. TAYLOR, 
Supervising Architect. 


I <S~! 


I5T.SS:} 


(fteitsury Hepartroent. 

OFFICE OF THE SUPERVISING ARCHITECT, 

Washington, April 6, 1901. 
11.to authority to pay water rer.t and purchase coal oil. 


la replying to this Letter the 
initios in upper right-hand 
corner must be referred to. 




Superintendent of Construction, 

Mint Building (new), 

1 


Sir: 


Denver, Colorado. 


! have the honor to acknowledge the receipt this day of your 

. Srd, 19d , and in reply to advise you 

communication dated Apl • ' ao *ion 

v, tter will receive prompt consideration, and that 

that the matter wix 

will be taken at the earliest possible moment. 

Respectfully, 

C. E. KEMPER, 

Chief Executive Officer. 


JOHN A. MCINTYRE, 



/ vfZ 


OWNRB IKS OPERATOR 


TINS Ghanite Quarries. 


Denver, Colo*, April 9, 1901* 


Lee Ullery 


Supt. Construction, 

New Mint, City. 

Dear Sir:- 

I have the honor to acknowledge receipt of your letter 
April 5th enclosing sketch of copper work round skylight turret 
and will be pleased to perform said work in accordance therewith 

Very Respectf" 11w 




* 


(PRINTED HEADING). 


o 


\ Denver,ColoMarch 27th,1901. 


Ur.Lee Ullery, 
Supe 


rintendent of Construction 
Denver,Colorado. 


> 


pear 


Sir 




pef erring 

on Sin. copper strip 
-or to say • 


to your request for estimate for additional work 
on return under skylight louvres, I have the nor. 


I will furnish the extra material and perform 
fork for the sun of Thirty-five Dollars (§35), cased on 
schedule: 


the necessary 
the following 


45 lbs. C.R. copper,at SO cts. 

Labor - 

6 lbs.solder at 20 cts. - 

10'* profit - 


IS. 50 
17.00 
1.20 
SI . 70 

3.17 
34.87 


This without prejudice to 
der the present contract. 


the United States of any of its rights un- 


Verv respectfully, 

(Signed) J.A.McIntyre 


T. 


Denver ,Colo. , April 8th,1901. 


Lee Ullerv, 

•> w 


Superint endent of Construction, 
pew Mint, City. 


pear Sir:- 


ReplyirLg to your -- -* . - t 30 cf rf 

say. Your official estimate on copper is - - * * t ri ‘ •’" / 

in place. since then copner has advanced ove. - 00 /° a in ns I advisee 
you in ray letter of March 27th,I now pay SO cts. oer pouna ^or the 
copper itself sa’dnr nothinr of the cost oi i.ibo. ^ n(l solder . --^le 

willing to “’any SorkMa® small profit, I do not feel like doing the 
work at a f-rtv.a i 0 , s nv figures of $35. were c. . efully mane and 
I cannot in justTce to'myself cut them to a lower figure. Trusting 

t.ais wm t__ . . _ 


-latter of April 5th, I have the honor to 
- is fixed at 30 cts. per sq.ft 


tnis v/iii be satisfactory, 


v er \r respectfully, 

(Signed) J.A.McIntyre 
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office of the SUPERVISING ARCHITECT 

Washington, April 8, 1901. 


The Superintendent of Construction, 
U. S. Mint (ner:), 

Denver, Colorado. 



Sir*. 

I have the honor to acknowledge the receipt this day of your 
communication dated April 5, 190 1, and in reply to advise you 

that the matter will receive prompt consideration, and that action 
will be taken at the earliest possible moment. 

Respectfully, 

C. E. KEMPER, 


Acting Supervising Architect. 


/ J 


LffiWW DENVER,COLO. MINT. 

AUTHORITY FOR OPEN-MARKET PURCHASE. 


(,4U Utter* in reply to offleial communication* mint refer to initial in upper right-hand corner.i 


< 


F 


(/ 


treasury Jpepartraent, 

office OF THE SUPERVISING ARCHITECT, 

Washington, D. C., April 8, 1901 • 

The Superintendent of Construction, 

Mint Building, (new), 

Denver, Colorado. 

Sir: 

In view of the request and recommendation contained in your 
letter of the 3rd instant, and the public exigency requiring the 
immediate delivery of the articles and performance of the work you 

are hereby authorized to incur an expenditure of eight dol¬ 
lars and fifty-five cents ($8.55) 

in securing in open market at lowest prevailing rates: 


v/ater rent for six months from the 1st proximo, 
ten (10) gallons of coal oil 


$ 6.75 
1.80 


Your attention is called to printed "Instructions to Superin¬ 
tendents," and you will issue and certify vouchers on account of 

the above in accordance therewith, payment to be made from the 
appropriation for "Mint Building,Denver.Colo." 

Respectfully yours. 


& 





Acting Chief Executive Offi 


cer. 


/ d. 6 


DENVER, COLO. MINT 1 NEW). 




Treasury Department 


OFFICE OF THE SUPERVISING ARCHITECT 


Y/ashingtonj April 9, 1901 


Superintendent of Construction, 
New Mint Building, 

Denver, Colo. 


Sir: 


I have to acknowledge receipt of your letter of the 
30th ultimo in which attention is called to the fact that the 
stick delivered for the flag pole on the building under your 
charge measures only 36 feet in length instead of 38 feet 
as required by the specification, and in which 3ou recommend 
that the contractor be allowed to splice on the additional 
2 feet at the bottom in order to avoid the delay in getting 
a stick of the required length. You are advised that a 
proposal from the contractor making suitable deduction for 
reducing the height of the flag pole 2 feet will oe considered 


Respectfully, 



K.H. 



/ & 


DENVER,COLORADO: 





new mint. 

Treasury Department 
OFFICE OF the supervising architect 

Washington, April 10, l 901 


^•n+indent of construction, 

The Superlntenaenx. 

United States (new) Mint, 

Eenv er, Colora c .0 • 


Si 


JL • 


X am in receipt of your letter of the 

5th instant submitting a gallon Ox .tei 

• „ ^ yi -front of the huii^i 
taken from the main m 

ing under your enarge* 

in reply I have to advise you that the 

water is now being analysed and the matter 

will receive further consideration upon 

the receipt of the data relative to the 

striking of wells. 

Respectfully, 


if 

R. ./ 




(PRINTED HEADING) • 


Denver,Colo., April 17th,1901* 


Lee Ullery,Esq.> 

Superintendent of Construction, 

Hew Mint, City. 


Sir 

Replying to your letter of the 12th instant, I have 
the honor to say that I will deduct for the two feet shortage 
$4.00, being the actual cost of material and work thereon. 

Very respectfully, 

(Signed) J.A.McIntyre 



/ <i3 
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Treasury Department, 

* office of the SUPERVISING ARCHITECT, 

Washington, D.**TT. , April 15,1901 

The receipt this day is hereby acknowledged of your commu¬ 
nication of April 11,1901, relative to artesian and surface wells 
in connection with the new Mint building at Denver, Colorado, 


Sir*. 


— 

/ ■ and referring thereto you are informed that the matter will 
■ receive due consideration, and action will be taken at 
earliest date. 

Respectfully, 

J- K. TAYLOR, 
Supervising Architect. 









/ (d O 


DENVER NEW lOTS. 

ENCLOSURE. 
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comer must be referred to. 



Treasury Department /]//!/ 

OFFICE of the SUPERVISING ARCHITECT //'•' 

Washington, April 16 $ 1J01 * 



Superintendent of Construction, 

Hew Mint Building $ 

Denver, Colorado* 

S i r j 

I enclose herewith, for your information and the files 
of v 0 ur office, a copy of Department letter of even date, ac¬ 
cept^ the proposal of Mr. J.A.McXntyre, in *nount thirty- 
five dollars (§35.00), for additional copper work at louvres 
la connection with the skylight at the building in your charge, 
this to be considered as an addition to his contract for the 
foundation, superstructure, roof covering,etc., all as s.at ,o 
in detail in said letter of acceptance, which explains itself, 
vou are hereby authorised to certify and issue vouchers 

on account of the above, as retired by the printed "Instruc- 

. and the terns of the contract, pac¬ 

tions to Superintendents anu wie 

, Tt■? _,v...v*a•? ti rn Ap-ent has heen authorized 
ment of which vouchers the Disbursing Ageni) mt* 

4 •f'nr’ Mint Building, Denver, Col- 

to make from the appropriation for muu 

orado, 

Respectfully, 






M*T«R* 



im *oo ix> • : : m\ 


April 16, 1 ^ 01 . 

Hr. A, Ke Intyre, 

Cooper Bui16 inc i Hoorn #402-4, 

Denver, Colorado. 

Sir: 

f\ In uocordumce with the statement* end recommendation con- 

[ tainaft in letter of April 10, 1601, from ‘.ho Surprint«nd«nt 
I of Confltruotion of tho tf*» Mint bullring at. Monvar, Color.ulo, 
hour* proposal, dated fit-roh 26, 1601, addrceed to him, in amount 
[thirty-five dollar# ($38,00), i« hereby accepted, for additional 
1 copper work at louvres in connection with the skylight of said 
l but mine, M required by the sketoh furnished by the Superin- 
ftondont and to his full satisfaction, the sane being deemed 
lreasonable and a rublic exigency requiring the Immediate per- 
If romance of the work, which is to bo oonoldered as an addition 
i to your contract for tho foundation, buj erst.ructure, roof eov- 
f.'-ir ', etc *» the above mentioned building, for which your 

oriC* nH ^ j>J*oposal w«M5 ftccoptect Eurch 

Tt, if* unelttretooc* «mrt that, this addition in not to 

i ff *et the tins fixod for the oonpletion of the entire work 

in the oricinal contract! that the stine is without prejudice 

r 0 n.ni r t^nd fill right's of the United. States thereunder: and 

without i>reJucUo«, Klao, to the riehte of the United States 

the sureties on the bond executed for the faithful 

peraomanoe of the «ontn,ct * 

Pimvse promptly uckno /ledge the receipt of this letter 

Reopeotfully, 

J.C.V. 


Secret^r,, * 




/ C / 


DfiTOR. *•* Tint 


S 



Treasury Department 

Omu or thk supckvising ASONtTCCT 



% 


Washington, April 17,1901 


Superintendent of Construction 


U.S.Uint I'M*), 


< 


*<mver, Colorado. 


Sir: 


Your latter of the 1st instent is acknowledged in relation to 
the tost of terra cotta floor arohea at the building undor your 

charge, and the statements nado therein are noted. 

In reply, you are odvisod that it is not the intent or. to 
hate an Ins]»ector present when the tosts are aade, and you are re- 
lUeetud to ;iw consideration thereto, and to forward for the nJ'cr- 
inatiun of the office pieces of the terra cotta mentioned in your 
letter as supplied, on which the efflorescence appears, in order 
that it any be determined whether the same are in accordance with 

the approved sample* 


Respectfully. 
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^t'casurv} IP^partm^wt, 

office OF THE SUPERVISING ARCHITECT, 


Sir*. 


Washington, D.^> April -ZZ, 1901. 

The receipt this day is hereby acknowledged of your commu 
nication of the 18th instant, relative tcTbeirig furnished ?.d.th a 

w 

flag for display on the office a£ the building under your charge 

and referring thereto you are informed that the matter will ^ 
receive due consideration, and action will be taken at the 

Respectfully, 

C. E. KEMPER, 

Chief Executive Officer. 


earliest date. 
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Sir: 








^Treasury ncyartmewt 

Office of the SUPERVISING ARCHITECT 
• 3 

Washington, D. C., April 22,1901 
The receipt this day is hereby acknowledged of youi^ommu- 
mcation of April 18, 1901, relate to shortage of flagstaff 
in connection with the building under your charge, 

and referring thereto you are informed that the matter will 

receive due consideration, and action will be taken at tv, 
earliest date. Dairen at the 

Respectfully, 

J• K. TAYLOR, 

- - —^ Supervising Architect 
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Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 





Washington, April 24, 1901. 


Sir: 


I enclose herewith, for your information and the files 
of your office, a copy of Department letter of even date, ac¬ 
cepting the proposal of Hr. J.A.Hclntyre to deduct the sum of 
four dollars (§4.00) from the amount to be paid him under his 
contract for the foundation, superstructure and roof covering 
of the building in your charge, for which his original propos¬ 
al was accepted March 29, 1898, on account of being permitted 
to erect a flagpole 36*0" long in lieu of the 38 f 0 n flagpole 
specified under said contract, all as stated in detail in 
said letter of acceptance, which explains itself* 



Respectfully, 



M.T.R* 


D 2KV*R,C0L0.,'. r-v. 


\ 


\ 


April 24, 1901. 

Hr* J* A. Melntyre, 

Cooi>erBul Icing,Room #402-4, 

Denver, Colorado. 

Sir: 


In viaw of the statement* and recommendation contained 
In letter of April 10, 1001, from the ^superintendent of Con¬ 
struction of the Row Mint building at Bemrer, Colorado, your 
proposal, dated April 17, 1901, addressed to him, is hereby 
accepted, to deduct the sum of four dollars (-'4.00} from the 
amount to be paid you under your contract dated March 29,1898, 


for the foundation, superstructure and roof covering of the 
said building, on account of being permitted to erect a 
long flagpole in lieu of the 38*0" long flagpole specified 
under said contract, the amount of the deduction being deemed 


reasonable* 

It is understood and agreed that this deduction Is not 
to affect the time for the confletion of the entire work a. 
fi*„d in the original contract, that the sane is without pre¬ 
judice to an; and all rights of the United States thereunder, 
and without prejudice, also, to the rights of the United States 
gainst the sureties on the bond executed for the faithful 
lulfillmant, of the contract. 

j Please pronptly acknowledge “he receipt of this letter, a 
opy of which will be sent to the Superintendent for his infer- 

** ion * R©»p««t*uliy» 




e«.T>. 


Secret ;u-y. 


/ (o Lf- 


ienver mint (new ) 

m 

v i 



In replying to this Letter the 
initials in upper right-hand 
comer must be referred to. 


Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 

Washington, April 24, 1901. 


Superintendent of Construction, 

U. S. Mint (New), 

Denver, Colo. 

Sir: 

Deferring to the matter of stone work for the top member of 
the main cornice on the building under your charge, end to your 
letter of the 15th ultimo in which you state that four new blocks 
had been ordered to replace defective pieces, which pieces it is as¬ 
sumed include the tv/o recommended for rejection by Superintendent 
Roberts, and the one referred to in your letter of February 21st, 
last, as containing a dangerous seam, a letter has been received at 
this office from the Standard Granite Company in which they call 
attention to defective stones Nos. 16, 56 and 76, and request that 
the office permit the use of the same when patched. These three 
stones are not identified as having formed the subject of reports 
from you, although this may be due to a confusion in the numbers 
indicated; and furthermore, it is not shown by the Company named 
whether the blocks referred to by them are among the four which 
you state have been ordered from Maine to replace defective pieces. 

You of course understand that the office , in matters of this 
kind, does not deal with sub-contractors, and will not in this case 
deal with the firm above named. The conditions reported by them are 
submitted to you for your information and appropriate action. 


Page 2. 


Superintendent of Construction, Denver Mint. 

.* 

1 

4 Stone No* 16 they claim has a slight seam which has been test¬ 
ed by thi owing it over another block lying immediately under the 
seam* The extent or direction of the seam is not shown and the in¬ 
formation given is vague and indefinite. 

0 

Stone Ho. 56 they allege has a small piece set in (7"x 2-3/8" 
x 1-3/8") and that when the block is set in place the patch will 
rest upon and will be completely hidden by the modillion. If this 
is as stated by them, it would seem that the stone could be accepted 
hy you under <ne general authority conveyed by office telegram and 
letter of February 14th, last. 

; v Stone No. 76 they state is on the alley side of the building 
and has a small comer broken off, that this small piece which is 
not more than 3” x 3" x 2” could be set in the stone without marring 
its appearance, and that it will be covered by the copper flashing. 

Of course it would be impossible for you, under the authority convey¬ 
ed by the office on February 14th, last, to accept this stone patch- 
cd in sny manner, so that the patch would be resting on a support 
already in place and that it would not be visible. However, it 
would seem, if the conditions are as indicated above, that the 
stone could be patched by setting in an evenly shaped piece neatly 
dressed and dovetailed in a proper manner and laid in melted shellrc 
or Portland cement colored to match the stone work; or in lieu of 
the dovetailing that a brass or heavily galvanized iron dowel be 
used. In this manner the patch would be self supporting, and if it 
is covered by the copper Hashing, it is thought that, under the 
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Superintendent of Construction, Denver Mint. 

I mmm.rn.mmm, ~ m-wm — m. m. — - 


circumstances, it would be satisfactory. 

By these suggestions the office does not wish to bias your 
judgnent in the acceptance or rejection of these stones, which 
matter is left entirely to you as being more conversant with the 

local conditions; but it is desired, as far as practicable to 

* 

expedite matters and secure the completion of the work as early 
as possible. Referring in this connection to the last paragraph 
of your letter of February 18th, last, you must be careful, if you 
accept this stone with the broken corner, not to leave any ground 
upon which the contractor can base any future claim as suggested. 

Respectfully, 





/ (o 
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treasury Jgjeparim cut, 

Office of the SUPERVISING ARCHITECT, 




Sir: 


Washington, D. C., April 23,1901. 

* \ 

The receipt this day is hereby acknowledged of your commu- 

f 

nication of April 20, 1901, relative to terra cotta floor 
arches in connection with the building under your charge, 


and referring thereto you are informed that the matter will 
receive due consideration, and action will be taken at the 
earliest date. 

Respectfully, 

J. K. TAYLOR, 
Supervising Architect. 


r 
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treasury .Department, 

OFFICE OF THE SUPERVISING ARCHITECT, 
Washington, D. C., April SB, 1801. 

The receipt this day is hereby acknowledged of your commu 
nication of the 22 nd instant, relative to appointment of additional 


Sir: 


watchmen at the building under your charge, 

and referring thereto you are informed that the matter will 
receive due consideration, and action will be taken at th ' 
earliest date. 

Respectfully, 

c * E. KEMPER, 
Chief Executive Off ioer 


I 
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Form No. 168 . 

THE WESTERN UNION TELEGRAPH COMPANY. 

21-OOO OFFICES IN AMERICA. CARLr spduipc ta a. ■ Tur uiadi n 



LS1S aQ UNRKPEAT KD MENAGE, and is delivered by request of the sender, under the conditions named above. 

_ ___ THQ3. T. EC KERT, President and General Manager. 


RECEIVED at 1114 to 1118 17th 8t., Denver, Colo. 


N 


* 



CLOSED 








A 69 RsCs 27 Paid r-rovt. 

Washington; D.CApril 29', 1901 

w-\ , V) " - . * 

apt. New Mint BldgY*B enver, Colo'; . 


Wire information relative Hocky Mountain plaster used Denver catholic 


»• r 

cathedral and your recommendation as to use. 

d. H 0 j T&ylor', Supervising Architect. 

11:16A 
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the POSTAL COMPASS SYSTEM^REACHES^-^jMPQP^^^ TO^ALL THE^WORLD. 


UNITED STATES AND BRITISH AMERICA, 


AND via 



FORM 16, CITY. 


T E L E C R A 

POSTAL TELEGRAPH-CABLE COIVIPAINfY, 

This Company tranks and deUvers -e^e. 

WILLIAM H. BAKER, V. P. & Gen»l Manager. JOHN O. STEVLN5 , oecreiary. 

Received at 

920 7th SL 


111-Ex. Ca. U. 31-paid GOVERNMENT HATE. 

Washington, Dc., April 30-01. 

Supt Ullery, 

_ s New Mint, Denver, Cplo. 


S WHERE ANY REPLY 3HOULO BE SENT. 



e 

Yours twenty seventh received office will not bias you in passing 
on stone use your own judgement reject if necessary. 

J. K. Taylor, Supervising Architect. 

12 16pm 
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Form 32. 
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treasury: llepartmeirf, 


Office of THE SUPERVISING ARCHITECT, 
Washington, D. G\, April 27, 1901. 


Mr. Lee Hilary, 


Supt. u. s. Mint Building, 

Denver, Colorado. 


Sir: 


T have to acknowledge the receipt of your “Estimate of Funds " required 


for the work on the building under your superintendence during April, 

1901, , and to advise you that, as it appears the remittance 


of funds heretofore made to the Disbursing Agent on account of the appro¬ 
priation for the building is sufficient to meet all vouchers issued or to be 
issued for expenditures on account of the work on the building, to and 
including the last day of Hue current month, no further remittance will be 
made to him at present. 



Respectfully, yours, 



F.D. 
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